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Miscellaneous Letters Received, 
1897-1903. Letters Received Relating 
to the Construction of the New Denver 

Mint, 1897-1906. 


Ssrm No. 168 . 


X Oo« 

THE WESTERN UNION TELEGRAPH COMPAQ 

23,000 OFFICES IN AMEdita '"CoRporated COMPANY. 

A ^ erica ^_cable service TO ALL THE WORLD 

^^esonlyon conditionslimitinsritsiiahin^ l . * 
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=-^1!' CLOWRV, President and Central Manager? 


-- p - yy n i , rr esiaent 

RECEIVED at MW to 1118 17 th 8 t., Denver, ColoT 

8 ** AIN 4444, 4449 AMD 4446 


193a.jw.ift. 2S paid Govt 


— * Washington DC dec 19-1904 

Custodian New Mint, ^enver,Col. 

Wire when all unfinished items faith contract per telegram 
December seventeenth are completed 

J.K.Taylor, Supervising Architect. 
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a >«nn No. 168 . 
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THE WESTERN UNION TELEGRAPH COMPANY. 

INCORPORATED 


23,000 OFFICES IN AMERICA- CABLE SERVICE TO ALL THE WORLD. 


"ite Oocnpany TRANSMITS and DELIVERS messages only on conditions limiting its liability, which have been assented to by the sender of the following messa^ 
fcrr ©n can be guarded against only by repeating a message back to the sending station for comparison, and the Company will not hold itself liable for errors or dels.»; 

delivery of Unrepeated Mensages, beyond the amount of tolls paid thereon, nor in any case where the claim is not presented in writing within sLxty 


| Vi Q''«wfta niasion or delivery of Un repeated 

menage is filled with the Company for transmission. 

‘ r# hic xn an UNREPEATED MESSAGE, and is delivered by request of the sender, under the conditions named above. 

ROBERT C. CLOWRY, President and General Manager. 


RECEIVED at 1114 to 11! 8 17th St., Denver, Colo. 


TELEPHONES MAIJJ 4444, 4448 AND 4440. 


O U fj 
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wgiuo -- - 
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ffice wire if all others ite„. said letter are satisfactorily complete 
l i V _ L -.^^O oiiTiflrViJUJE Architect 

-d , 


i WAYS OPEN. 


✓ A O ~ ~ 

USoa- J.X.TAYLOR. SuyerVMn* Architect 
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INCORPORATED 1904 . 


OFFICE & FACTORY I8 T "& WAZEE STREETS 



Custodian U.S. Mint Bldg., 
Denver, Colo. 

Dear Sir:- 


Dec. 27, 1904 


We are in receipt of a letter from the Van Kannel Revolv¬ 
ing Door Co. who state that they furnish the doors to the Government 
at the same price they would furnish them to us. As this is a class 
of work which is entirely out of our line, we will, therefore, be un- 

“ Me t0 you 38 R00d a fl ? ure as you can S et direct from them. 

We wish, however, to thank you for giving us an opportunity to figure 

on this. 


Yours truly, 

McPhee oc McGinn! ty Ca., 


UHR 


By 



Secy. 


i 


























CRU ortfff‘ STAMP MILLS. 

ROLLS. SCREENS. 

CONCENTRATORS 
HOISTS. 

AC. 


F * M. DILLON. 


WILSON. 


THE U 

Dillon Iron Works 02 

Steam and Water Power Plants. 

Mining, Milling and General Machinery 

phone 1621. 


1825-27-29-31 BLAKE ST. 


Denver, Colo., 


Custodian 


December 27th 1904 


New U. S. Mint 


QUOTATION. 


City 

(£ I 

Wt have pleasure in quoting you as follows on Iron Grills for Mint Bldg. 
Grills as per design A, hinged, and fitted with Yale Lock, 
supplied and fitted in place for the sum of $44.10 each (Fortyfour 
dollars and ten cents each) 


Grills as per design B anchored in place with four bolts as shown 
for the sum of $34.20 eadh (Thirtyfour dollars and twenty cents each) 
supplied and fitted in place. 

Grills to be supplied and fitted in place as per blueprints herewith. 

Yours truly 

The Dillon Iron Works Co 




WOlMf 


per 





' DENVER NEW MINT 



IN REPLYING.QUOTE UPPER INITIAL, 
RIGHT HAND CORNER. 


Enclosure 2595, 




gsr^- 




treasury department 

Washington January 5, 




1905. 


The Custodian, 

U. S, Mint (New), 

Denver, Colorado. 

Sir: 


Referring to your telegram of the 3rd instant, and to of¬ 
fice wire of the same day, relative to the completion of items 
38 and 65, in the defects and omissions under the contract v/ith 
S. Faith and Company, for the mechanical equipment at the build¬ 
ing in your custody, enclosed find copy of a letter this day 
addressed to the contractors, in amplification, the purport of 
which is self-explanatory. 

You are requested to advise the office when item 38 has 
been completed. 

Respectfully, 




t 


« 4 



treasury department 

Washington nuory 3,1905* 


IN REPLYING,QUOTE UPPER INITIAL, 
RIGHT HAND CORNER. 



deferring to communication addressed to you on November 
17 last, Atomising the defects and cnioaions found to e:;ist 
in contract for the mechanical equipment, at the How Hint, 

Denver, r Oa.orutlc, you arc uuvlsed that the Cuctodian of ths 
building, by vrire, dated the 3rd instant, states that all items 
have been corrected and supplied, except IJc*3a, the setting up 
and connecting of the gauge board fer engine room and the gauges 
and clock for oat,e, and No.65, the test with baok gear drive 
and maximum load of elevator TTo.l, after the engine and generators 
are in servioo in the building. 

In regal'd to the first item, you are advised that the of- 
floe recedes from the position token which required the 00 *$ le- 
tion of the work, after the engin3 room floor is laid, and you 
are now directed to install the gauge board, &c # , immediately, 
as it has been deemed unnecessary to postpone this work until 
the floor is laid. 

Referring to the second item, Ho.65, you are advised that 
as all tests of elevator No.l, with baok gears in and out were 
mads, except the maximum load test with back gears in, the lat¬ 
ter test will be waived, as it is believed that the test with 













mail mum load, with hack gears out, is substantially the some 
a:- that, tent with hack gears in. It is also understood that 
the latter test could not be made prior to March lay next, as 
the main engineo and generators will probably not be in commis¬ 
sion before that time, and the office does not desire to work 
a hardship upon you by deferring final settlement pending the 
test indicated. 

A copy of this letter will be forwarded to the Custodian 
cf the building, and its purport was telegraphed to him on yes¬ 
terday, sjid when he advises the office that item Mo.38, has re¬ 
ceived your attention, consideration will be given to final set¬ 
tlement. 







TREASURY DEPARTMENT 


DENVER, HEW MINT 



IN REPLYING,QUOTE UPPER INITIAL, 
RIGHT HAND CORNER. 


Inolosure No* 3039 


WASHINGTON , Jan. 9, 1905.- 


Custodian, 

U. S. Mint (New), 

Denver, Colorado 



Sir: 

Referring further to the completion of worfc under the con¬ 
tract with S. Faith & Company for the mechanical equipment at 
the building in your custody, inclosed find copy of a communica¬ 
tion this day addressed to them in relation to the installation 
of the guage board and the guarantee of elevator No. 1, which 

will explain itself. 

As soon as the guage board indicated has been installed 
satisfactorily in pXaoe, you are requested to advise the Office 
to that effect in order that consideration may be given to fma 

settlemaut • 


Respectfully 


( 



r~T 

Supervising Architect 






f 


jfsvn:, irm uijit 



IMREPLYING.quote upper initial, 

RIGHT HAND CORNER. 


treasury department 

WASHINGTON , Jan. 9# 1Q0S , 


Neooro* 8* Faith A co., 

2427 Pennsylvania Avomio, 

Philadelphia* Pennsylvania. 

Sirot 


Your oomnunleation of tho Cth inotont is hereby aoi.nowi- 


odged# in which you odvioo tho Office that you have wired your 
ropronontative to at onoe not and connect gauge board in on- 
£ino roan, undor tho toms of your oontract for tho mechanical 
oqulpuont for tho now hint at i^onvor* Colorado; also* that you 
guarantee tho operation of olovator No* 1, undor naximaa load 
with back rears in# for a period of six non tho froo tho oth 
inotont# and that during eaid period you will# without oxpenoe 
to the Government, correct any defect a (except thooo incident 
fo ordinary wear and tear) in tho operation of tho elevator 

Uth booh 't oars In service • 


The guarantee indicated is satisfactory to the -ifioo# 
'^4. ao ooon a. tho CuotodiM of the buildinr roporte fth. oor, 
plotion of tho gauge board, consideration «U then bo given 

to final oottlonont under tho tom. of your ootH-ract. 

A copy of thio letter hae boon transmitted to the uuoto- 


“«»» *" b ,“ ISSSST 

(Signed) J. X- Taylor, 








Denver, Colo., Jan. 19,1905. 


Custodian, 

IKS.Hint. 


Sir 

I hereby propose to repair plastering in engine room 
ceiling whe^e damaged by traveling crane and make same satis- 
factorv,for the sura of Twelve Dollars. 

(Signed) J.B.Lanyon, 

Plasterer,3720 Milwaukee Street, 
Denver, Colorado. 



Denver, Colo. 

Gentlemen; 

We are in receipt of your letter of Jan.25th. stating that 
there are switches in our fixtures put up by sub-contrectors that do 
not work and you have called their attention to the fact several times 
and they have not fixed them. 

We regret to learn this and will to-day communicate v/ith 
them at once, and request them to take steps at once to put this work 
in a satisfactory condition, as we should like very much to have a 

final settlement of the bill* 

Yours truly, 

The Mitchell Vance Company, 


Sec 'y* 






HEW MIHT. 


TREASURY DEPARTMENT 

WASHINGTON J an . 28, 1905. 



|N REPLY'NG,QUOTE UPPER INITIAL. 
RIGHT HAND CORNER. 


Custodian, 

Hew Mint Building, 

Denver, Colorado. 

Sir 

In view of the approval of this Department, you are herebj 
authorized to accept the proposal of Mr. J. B. Lanjon, inclosed 
in your letter of the 19th instant, in amount twelve dollars 
($12.00), for making good the damage to plaster on ceiling m 
engine room in the building in your custody, a public exigency 
requiring the immediate performance of the work; and you are 

hereby authorized to certify and issue vouchers for the work, 

„ o^iPticn Try the contractor, in the 

after its satisfactory completion da 

Mnn.r, .»* »r.,n> — *° «“ W*™* ~ ^ 

ment charged against the appropriation for Mint .uildi..,., 

Denver, Colorado. 

( Respectfully» 


. j.j _Gnflorvisine Architect 




KCH 




DENVER HINT (HEW) 



IN REPLYING,QUOTE UPPER INITIAL. 
RIGHT HAND CORNER. 


TREASURY DEPARTMENT 

'.nclosure 3963. WASHINGTON January 18, 1905. 


Custodian, 

Mint Building (New), 

Denver, Colorado. 

Sir: - 

I have to inform you that the Department, on the 17th instant, 
waived the provision in contract dated August 9, 1902, with Messrs. S. 


Faith and Company, stipulating the per diem amount of liquidated dam¬ 
ages for delay in completion of the mechanical equipment for the build¬ 
ing in your custody, and authorized the payment of §26,402.90, the bal¬ 
ance outstanding under the contract, and proposals accepted in addition 

thereto. 

There is inclosed, therefore, to he certified by you, and receipt¬ 
ed by the contractors and returned to the Department, two (2) vouchers, 
duly prepared, a EB re E ating the amount stated above, one for $18,260.50, 
payable from the appropriation for "Mint Building Denver, Colorado," 
and the other for $8,142.40, payable from the appropriation for "New 
Machinery, Denver Mint.” 



Respe ctfully, 


Chief Executive Officer. 



the MOUNTAIN electric company, 

Denver,Colo. .January 31,1905. 


Custodian of the Mint, 

Denver, Colorado. 

Dear Sir:- 

We will furnish and mount upon the switchboard in 
the Denver Mint two 3 point ground detector switches for 
use in connection with your present voltmeter ground de¬ 
tectors, these switches to be mounted upon the back and 
operated from the front; all front work to be copper plat 
ed and the construction to be similar to the voltmeter 
switches already in use upon the board. 

Price mounted complete and connected, Sixteen Dol¬ 
lars ($16.00). 

Hoping to receive your order, 

Yours very truly. 

The Mountain Electric Company, 


E.A.Rainous • 



INREPL'ING.QUOTE UPPER INITIAL, 
RIG*THANO CORNER. 


TREASURY DEPARTMENT 

OFFICE OF THE SECRETARY 



WASHINGTON Feb. 6,1905. 


Disbursing Agent, 

New Mint Building, 

Denver,Colorado. 

Sir: 

The Department has this day accepted the proposal of The 
Dillon Iron Works Co.of your City,the lower of two received, 
in amount one hundred and twelve dollars and fifty cents 
($112.50), to furnish and place iron grilles over the large area 
windows on the east side of the building, a public exigency re¬ 
quiring the imediate performance of the work;and you are hereby- 
authorized to make payment therefor,upon vouchers properly certi¬ 
fied and issued by the custodian, in the usual manner, from 
funds remitted you on account of the appropriation for Mint 


Building, Denver, Colorado. 



JSS 






treasury departmen 

WASHINGTON Peb>9> 



IN REPLYING.QUOTE UPPER INITIAL, 
RIGHT HAND CORNER. 


Custodian, 

New Mint Building 


-- w f 

Denver, Colorado 


Sir: 


I have to acknowledge receipt of your letter of the 
14th ultimo- forwarding a proposal, in amount #765.00 
x0r doors at main entrance of the building in your custody, 
and you are requested to reject the proposal, inasmuch as 
the balance of the appropriation is inadequate to meet the 
expense. 


Respectfully, 


HM 






foiwardihg 


TREASURY DEPARTMENT 


WASHINGTON Feb. 8,1905 



IN RE°LYIN’G,QUOTE UPPER INIT'AL, 
RIGHT HAND CORNER. 


custodian 


New Mint Building, 

Denver, Colorado 


Sir: 


There are forwarded herewith, under separate cover, 
six copies oi drawing 7,-'290 and specifications for reinforcement 
of first floor vault in Weigh Clerk! s room of the building 
in your custody, and you are requested to obtain competitive 
proposals based thereon and forward them to this Office 
with your definite recommendation. 


Respectfully 



HM 





o > 



Mlnclosure 1754. 


TREASURY DEPARTMENT 


WASHINGTON Feb. 6,1905. 



IN REPLYING,QUOTE UPPER INITIAL, 
RIGHT HAND CORNER. 


Custodian 


New MintBuilding, 

Denver,Colorado 


Sir: 


I inclose herewith, for your information and the files of 
your office, a copy of Department letter of even date, accepting 
the proposal of The Dillon Iron Works Co.,in total amount one 
hundred and twelve dollars and fifty cents ($112.50), for two 
fixed and one hinged iron grilles over the large area windows 
on the east side of the building in your custody,as directed 
by you;and you are hereby authorized to certify and issue 
vouchers for the work, after its satisfactory completion by 
them, in the usual manner, payment of which vouchers the Dis¬ 
bursing Agent has been authorized to make from the appropria¬ 
tion for Mint Building,Denver,Colorado. Please advise the other 
bidder of this action. ier 


Respectfully 


JSS 








"•b.6,1905. 


I ihe Dillon Iron Tories co. 

- 18 r 5 Blako strait’ 

Denver,Colorado. 

Gentlemen: 

In view of the statement and recommendation contained 
\Ali\ letter of the 18th ultimo, from the custodian of the new 
P Mivit . uil&ing Ht Denver, Colorado, and in accordance with the 
approval of this Department, your proposal, dated Deco: ber 27, 
1904, the lower of two received under circular letter, is hereby 
■ accepted to furnish and place iron grilles over the large area 
windows on the east side of the building, two to be fixed and 


ona hinged,respectively,as may be directed by the custodian, 
for the total sum of one hundred and twelve dollars and fifty 
cents ( 112.50), a public exigency requiring the irr odxato per- 
Torrance of the work, which will be paid for after its eor-pio- 

tion by you and acceptance by the Government from the appropri¬ 
ation for 'tint Buildin, , Denver,Colorado. 

1 Pleae0 acknowledge the receipt of this letter, a copy 

ft . t; 9 -ro-ny/arded tc the Custodian. 

of which will 

Respectfully# 



j^ggietant secretary# 


DENVER, NEW MINT 




IN REPLYING.QUOTE UPPER INITIAL. 
RIGHTHAND CORNER. 


Inclosure No. 3638 


TREASURY DEPARTMENT 


WASHINGTON, Feb. 15, 1905. 





The Custodian, 

New Mint, 

Denver, Colorado. 

Sir: 

Inclosed find copy of a communication this day addressed 
to Mr. James A. McGonigle, Contractor for the interior finish, 
etc., of the building in your custody, making demand upon him 
to properly drain the floor of the cellar for sweeps, etc., at 
the building, and you are requested to advise the Office on the 
15 th proximo if the necessary remedies have been applied, and 
if not, the Government will then proceed to correct the condi- 

tions at the Contractor’s expense. 

You are also requested, when the Contractor commences to 

correct the conditions, to have some one at the building compe¬ 
tent to pass upon the wort supervise the same, in order that the 
floor may be properly drained to the dry wells. 

Respectfully, 



Supervising Architect. 


4 





TREASURY DEPARTMENT 



IN REPLYING.QUOTE UPPER INITIAL. 
RIGHT HAND CORNER. 


OFFICE OF THE SECRETARY 

WASHINGTON. ; 0 - 1 * - « 


Ur* J&neo A* HcOoniglo , 

Leavenworth, 

Kansas • 

Dirt 

Koferrlng to the rocont action of tiro Department la roquoot- 
in/r a cortiflod oLoci: from you, In the cuk of * 500 . 00 * before 
nekinr final oottlomnt unior the terms of your contract for the 
interior finish* etc*, of the new Lint at Denver* Colorado, you 
aro advised that the proceeds of raid oheofc have boon deposited 
‘Tith the Treasurer of the will^bo hold nub- 

Joct to your carrying out tho provisions of tho tor::? of your 
contract relative to the storage collar for the swoops. etc., 
your Tiropooai for which was accepted on .’.arch 12* 1904, ac an 
addition to your original contract* 

.ran report* received fron tho Lint off icicle* and fro.i a 
representative of the Department who recently naic an exomina- 
tlon of the conditions* it la lof-mcd that tho object for which 
the awoejio cellar is intended id defeated to com© extent by rea¬ 
son of the foot that tho floor does not properly drain to tho 
two dry well®, it bwii&g reported that water stand* in pot* near 

tho wall* and In other places. 

tenor of drawing So. :M7-A contemplates the proper 
drainage of tho floor to the dry well** and It io eleo of record 


DKaVRS ' «» «». 18. X90C. to. 


^ * A# UoCvonlgio 


2, 


^rHUoniont of Construction in o^reo of the, vork, 
**cooti»i^ing the fact that the floor should bo R0 drained, dl- 
roct. d your representative to properly drain too floor to too 

3n ' wa toe vor ? *** that dry -roll, wore required should 

hW " CUSGSOt: 5 t0 l ’ ou «» neooselty for properly arolnJae: too 
floor to 0W6, to i ceuro too object for tfcich too sweeps collar 

installed* 

.’or th* above reason, therefore, the department deen* that 
you ar. responsible- for the ocrroctlo.-. of the present condition, 
an ~ i * ou •• ~ vc Indicated a arillingjaeae, In your letter of the 
Instant, to rpply the u r consary remedy, then the weather 
noderatc-e, the dote w! er- tho worl; smet be completed lo flxei 
ot not later than . aroh l r th f next. 


•* Wi7 of ih2" letter tar. V/mn tran mittei to tie Cur.to. Ian 
of the building, and when ho reports the ortiefactory correction 
of the floor, *yri5 Ito propor drainage to the dry wolle, the pro¬ 
ceeds of the errttfiod c?u-oi. -ieponited by you will bo returned* 
If, however, you fall to ronpand favorably to thin dottanfl >n or 
before the l£Jth itmlno, thf^ v/or>: t; 1I1 ba done by the Covormnnt 
from the p 2 ‘oooo &0 of tho choc.. r‘:-no;:*tod, an 1 the balance, ohould 
thoro bo an. , return 3 to you. 

oapootfully, 


(Signed) H. A. Taylor, 


Aaoistf^t tecretary. 



IN REPLYING.QUOTE UPPER INITIAL. 
RIGHT HANO CORNER. 


TREASURY DEPARTMENT 

WASHINGTON Pel). 18, 1905. 


Custodian, 

ITew Mint Building, 

Denver, Colo. 

Sir:- 

In view of the approval of this Department and the recom¬ 
mendation contained in your letter of the 9th instant, you 
are hereby authorized to accept the proposal of the Mountain 
Electric Company, to furnish and mount upon switch hoard, two 
3-point ground detector switches, for use in connection with 
voltmeter ground detectors now in the building in your custody, 
ss fully set forth in their proposal, for the sum of sixteen 
dollars ($16.00), a public exigency requiring the same; and 
you are hereby authorized to certify and issue vouchers therefor, 
in accordance with the printed "Instructions to Custodians", 
pavment of which the Disbursing Agent has been authorized to 
from the appropriation for Hew Mint, Denver, Colorado. 

Respectfully, 


c 


It 



Supervising Architect. 




IN REPLYING. QUOTE UPPER INITIAL. 
RIGHT HAND CORNER. 


TREASURY DEPARTMENT 


OFFICE OF THE SECRETARY 

WASHINGTON Feb* 18, 1905. 


Disbursing Agent, 

Hew Mint Building, 
Denver, Colo. 


Sir:- 


The Department has this day authorized the Custodian of 
the Hew Mint building in your city, to accept the proposal of 
the Mountain Electric Company, to furnish and mount upon switch 
board, two 3-point ground detector switches at the Hew Mint 
building in your city, for the sum of sixteen dollars ($16.00), 
a public exigency requiring the sane; and you are hereby 
authorized to make payment therefor, on vouchers properly 
issued and certified by the Custodian, in. the usual manner, 
from funds remitted you on account of the appropriation for 
Hew Mint, Denver, Colorado. 

Respectfully, 



Ass 


is'tant Secretary. 


DENVER, MINT (NEW)* 



INREPIYING.QUOTE UPPER INITIAL, 
RIGHT HAND CORNER. 


TREASURY DEPARTMENT 

WASHINGTON March 9, 1905. 


Custodian, 

U. S. Mint, 

Denver, Colo. 

Sir:- 

The Secretary of the Treasury, on the 8th instant, having waived 



the provision in contract dated May 14, 1904, with The Mitchell Vance 
Company, stipulating the per diem amount of liquidated damages for delay 
in furnishing and placing, complete, the lighting fixtures for the build* 
ing in your custody, you are hereby directed to prepare, certify, and 
issue a voucher in favor of the company for $1,449.50, the balance out¬ 
standing under the contract, and, when duly receipted, to forward it to 
the Department for payment, charged against the appropriation for "New 
Machinery, Denver Mint." 

The following is a statement of the account 

Contract dated For lighting fixtures, $7,247.50 

Less payments on account,.*rfSSso 

Balance due ,••••••••••«••• 4 ••••••••••• 4 ••••••••••«»••«•• 4 * 


Chief Executive Officer. 


Respe ctfully, 









EgafirSK.COLO. ,IT2W MINT. 


a 



RIGHT HfcND CORNER. 

BORWAiVDING. 



TREASURY DEPARTMENT 



Washington March 10,1905. 


The Custodian, 

U. S. Mint Building, 

Denver, Colorado. 

Sir: 

In accordance with the request contained in your le^tei 
of the 1st instant,there has this day been forwarded for your 
information and files a print of drawing No.286,showing the floor 
framing for the engine room in the building under your custody. 

Respectfully, 


M. 





treasury department 



IN REPLYING,QUOTE UPPER INITIAL, 
RIGHT HAND CORNER. 


WASHINGTON 


-'larch 


16, 1905. 


Inclosure To. 1249. 


Cu stodian, 

ITew Tint Building, 
Denver, Colo. 

Sir: - 


There is inclosed herewith, for your information and the 
files of your office ,copy of Department letter of even date, 
accepting the proposal of 2'r . James Cramer, in amount one 
hundred and seventy-five dollars (*175.00), the lowest of six 
received under circular letter, to furnish all the labor and 
materials required to reinforce first floor vault in the 
building in your custody, in strict accordance with drawing 
#290, such work to he completed by May 81, 1905, and you are 
hereby authorised to certify and issue vouchers therefor, 
after the satisfactory completion of the work and its accept- 
ance , y the Government, in accordance with the printed -In- 
,-ructions to Custodians", and forward such vouchers to this 
Department for parent, charged against the appropriation for 

rint BnilgigS ild {??§S e fHe C ^if%<id.ers of this action. 

Respectfully > 




Sutpervis ng Architect 




. 


ni:nvKK,a*» 

* 


Jterch 16,1904. 


• *t. jamoR cranor, 

„*'- , 43d Stout Street, 

Denvop,Colorado. 

Sir: 

In viev of the state&nent and recorapendstion contained in 

J . r Ql '* ultimo, ■ ■: the : todian of tho Mon Mini 

Building at Denver,Colorado, and in accordance with tho ap- 

® ro ’ r?U Ci triiG Department,your proposal, date; the 25 th ultimo, 
the lowest of* six received under circular letter, in amount 
one hundred and aeventy-riyo dollar- ' iv'-.OO), in hereby 
acceptoI to furnish all the labor and materials require:! 
to reinforce first floor vault in the said building, in strict 
accordance with d awing ^290,the specification,and the instruc¬ 
tions Ox tho custodian,a prelic exigency requiring tho i;: odi— 
ate performance of the work, which it is undor. tood and agreed 
io to be completed by May 31,1005,and paid for,after its s ;tie- 
factory conpletion by you and acceptance* by the Government, 
from the appropriation for ? r int Building, Denver,Colorado. 

Please acknowledge the receipt of this letter, a copy of 

which v/ill be forwarded to tho Custodian, 

Respectfully, 

fi 

fT. 

J, ’. ?. 


Assistant Hocrotary. 


POSTALTELEGRAPH 



COMMERCIAL CABLES 


CLARENCE H. MACKAY, PRESIDENT. 

TELEGRAM 


- 3 ^ 


REGISTERED TMADC-MARK. DESIGN PATENT NO. 36369. 

The Postal Telegraph-Cable Company (Incorporated) transmits and delivers this message subject to the terms and conditions printed on the back of this blank. 


Received at Main Office, 22<^7tl^>treet^ Ernest^Cranme^Buildin£^ Denver, (telephones asoo. 4*01). 

8 2 y Ch Ty 25 Go Yt-957a 


Washington D. C. Mar 21-05 


Custodian New TTint 


Denver C°lo. 

TcGonigle wires that he has telegraphed tc Denver to correct 
sweep room collar, advise offices. 

J. TC. Taylor 

Sup . Architect 



LEGRAPH 



COMMERCIAL CABLES 


CLARENCE H. MACKAY, PRESIDENT. 

TELEGRAM 

Registered trade-mark. Design patent,No. 36369. 

The Postal Telegraph-Cable Company (Incorporated) transmits and delivers this messaje subject to the terms and conditions printed on the b/ck of this blank. 



Received at Main Office, 020 17th Streep Ernest & Cranmer Building, Denver^ (telephones asoo, 4 «oi). 


225Ch Bx 24 govt 225p 

DC: _ 

* u pt New Mint; 


Denver Colo 


ice desires McGonigle to copulate swoops cellar floor at one< 


* 05 ^ 





























TREASURY DEPARTMENT 



Washington March 21, 1 SCI . 


IN REPLYING. QUOTE UPPER INITIAL. 
RIGHT HAND CORNER. 


The Custodian, 

U. S. Mint (Hew) 



Denver, Col. 


Through error of the Trailing room, this office, a set 
of plans and specifications for the mechanical equipment of 
the building in your custody, intended for transmission to 
Baltimore, Kd. , was sent to Batesville, Ark., and thence to 
the Denver Mint, addressed to the Superintendent of Construc¬ 
tion. As another set has been supplied for the purpose for 
which this set was intended, you need not return the set to 
this office, but may leave it on file at the building. 


Respe ctfully, 





IN REPLYING,QUOTE UPPER 
RIGHT HAND CORNEF 


MET MINT. 


Inclosure 2320 


TREASURY DEPARTMENT 

Washington Mar. 30,1905. 


Custodian, 

Mew Mint Building, 

Denver,Colorado. 

Sir: 

I inclose herewith, for your information and the files of 
your office, a copy of a letter of even date, accepting the 
proposal of the Diehold Safe & Loch Co.,in amount eighty-nine 
dollars and twenty-five cents ($89.25), as an addition to 
their contract for new door for vault in .','elgh Clerh s roon in 
the building in your custody, for changes in vestibule,etc.,as 
recommended by your endorsement,dated March 17,1305,or. their 
said proposal;and you are hereby authorized to certify and 
issue vouchers for the work,as required by the terns of the 
contract,in the usual manner,and to forward them to this 
Department for payment,charged against the appropriation for 

Mint Building, Denver,Colorado. 

in this connection you are requested to obtain a proposal 
t0 have the floor of the vault made level with the floor of the 
vestibule, and forward same to this Office at once with your 

recommendation. 

Respectfully, 

Supervising Architect. 

J3S ' 



V<A- 


% ■ , 




Diebold Safe and Loo* n „ 

Canton, Ohio. Co *' 

joantl y;; on: 


tondont of « a "° X * a "° # ^ ** —^lon or tho Sup„in- 

c : th9 •.——.**«^ 

Z ' : V t0 the SUP9rViSlIE Ar °hltoot,ln amount eightv- 

° ‘ arS &nd tW0nt7 - fiV0 "*• f•».»),!, horoby acooptM 
an an addition to your contract for now door for vault In th. ' 

C Cler,C ' S in th * *■* Uuilding l„ the .aid city 

for changes in vestibule, etc, in accordance with the to™ 0 f 

your proposal, . public exigency requiring the Mediate per- 
iorfcanco or tho voi*K• 


It 1< understood and agreed that this aoooptance is 
not to affect the tine for the completion of the work as re¬ 
tired by tho terms of your contract;that the same Is without 
Prejudice to any and all rights of the United States thereunder; 
W0 without prejudice,also, to any and ail rights of tho Unitod 
States against the sureties on the bond executed for the faith- 
Au fulfillment of tho contract. 

Please acknowledge the receipt of this let tor, a coir 
of which will be forwarded to tho Custodian. 

Respectfully, 


T. 

J.C.P. 
J33 


An*istant Secretary. 



o 


DENVER, HEV MINT 



TREASURY DEPARTMENT 

Washington Ai)ril 1,3.905 



IN REPLYING.QUOTE UPPER INITIAL. 
RIGHT HAND CORNER 


Custodian, 


Hew Mint, 

Denver, Colorado 


Sir: 


I have to acknowledge your letter of the 20th ultimo 


relative to leaking of storm water through coal hole covers 
at the building in your custody, and you are requested to 
obtain proposals for the scheme which in your opinion will 
remedy the trouble, and forward them to this Office with 
your definite recommendation, together with a full description 
of the method it is proposed to follow. 

As the balance of the appropriation is extremely limited 
it is not known whether there will be funds to cover the 
expense of said work, but full consideration will be given 
to the matter upon receipt of the information requested. 


Respectfully, 


sf 



ervising Architect 





(Ed. 1-18-1904—250,000.) 


No. 1705. TREASURY DEPARTMENT 
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DENVER, NEW MINT 
Q 


TREASURY DEPARTMENT 


WASHINGTON, April 8, 1905. 


IN REPLYING,QUOTE UPPER INITIAL, 
RIGHT HAND CORNER. 


The Custodian, 


New Mint, 


Denver, Colorado. 


Sir: 


Referring to your communication of the 4th instant, in 
relation to correcting the defects in cement floors of the first 
story, and the wood floor in the Adjusters* room, second story, 
in the building in your custody, you are advised that Mr. A. A. 
Packard, Inspector of Public Buildings, will be in Denver about 
the 17th instant for the purpose of giving these matters his 
consideration. 



Respectfully, 




DENVER HEW MINT 

TREASURY DEPARTMENT 

Inclosure 5667. 



\ 


WASHINGTON April 12, 1905. 



IN REPLYING.QUOTE UPPER INITIAL. 
RIGHT HAND CORNER. 


Custodian, 

U. 5. Mint (New), 

Denver, Colo. 

Sir: 

There are inclosed herewith copies of Department letters order¬ 
ing safes for the building in your custody, as follows: 

cO? April 11, 1905, to the Hall's Safe Co,, for a shell safe with 

burglar proof chest for the office of the Assayer-£388.00. 

V April 12, 1905, to the Maoneale & Urban Co.,for a shell safe 

with burglar proof chest for the assay weigh room.-$1081.00. 

There are also inclosed copies of the invitations for propos¬ 
als, dated the E4th ultimo. 

These safes were ordered in response to a request from the 
Director of the Hint, dated the EOth ultimo. Should delivery not 
be made within the time specified, please call the attention of this 
office thereto. When each safe is delivered, advise the office to 
tlat effect, stating whether in your judgment it is in accordance 
with the agreement, and if it is. issue a voucher for the expense 
and forward it here for payment from the appropriation for "Vaults, • 

Safes & locks for Public Buildings, 1905." 

Respectfully, 


2 ? 


Supervising 


Clr- —^ 





ect. 






TREASURY DEPARTMENT 

OFFICE OF THE SECRETARY 
WASHINGTON 


IN REPLYING. QUOTE UPPER INITIAL. 
RIGHT HAND CORNER. 


April 11, 1905. 


* The Rail * & :,:af« So*, 

« 0, Box 646, 

Cincinnati, Ohio. 


Gentlemen *. 


In ecoordnnoe with the approval of the .raparttfient, your pro¬ 
posal of the 5th instant is hereby accepted in the sum of three 
hundred end eighty-eight dollars ( ‘386. X)) to furnish a shell safe 


with burglar proof cheat and deliver the same in the office of 
the Aeeayer In the now U. . . Lint building at Penver, Colo., ao 
provided for by opcoifioation So. V and the invitation for bids 
dated the £4th iiltlEO; eaid bid being the loroot of four received 
and the public exigency requiring the immediate delivery of the 
art!ole• 

The time for delivery la that stated in your proposal, vis., 
90 days and is to operate from the 13th in©tent. 

The following lock« are to be used: Rail's onitor oideahaft 


on thv. chest, end Bell's 4-tumbler ronitor on the ahell safe. 

ubmit your bill to the Custodian of the building named who 
will bo furnish®' 1 with a copy of this letter and authorised, upon 
oatialaotory delivery of the safe to issue a voucher for the ex- 
p<mue payment of which will be nadc fro® tho appropriation for 

fifes & hooks for "ublio Buildings, 1906/ 

Vaulte* aeepect fully. 



Assistant ..coretary. 


TREASURY DEPARTMENT 


OFFICE OF THE SECRETARY 

WASHINGTON 190 6. 

r&onenlo k Urban Co., 

Hamilton* Ohio. 

Gentlemen: 

In accordance with th« approve?- of the Department, v our pro¬ 
posal of tho 4th inat&nt is hard by accepted in the sum of tan 
hundred and •lghty-oa* dollars (r1081,30) to furnish * shell safe 
with burglar proof chest and deliver the aarne in the as.:ay weigh 
rood in the new U, ... Ivlnt building at Denver, Colo.,as provided 
for by specification So. V and the invitation dated the fcdth ultimo; 
aaid bid being the lowest of four received and the public exigency 
requiring the lasted into delivery of the art .ole. 

console & Urban So.3* Xerfeotion, bronse oaee looks ar* to 



IN REPLYING. QUOTE UPPER INITIAL. 
RIGHT HAND CORNF.R. 


be us d on the cheat and obeli oaXe. 

Thin 3 a*e la to be delivered on or before June £4, 1903, as 
stated in tho invitation and your proposal, and you are urged to 

Lueh the work eo aa to insure delivery by that date. 

ubffiit ^, oux bin to the Custodian of the building nwuod, who 

will be furnished with a copy of this letter and author!tod, upon 
aatlefactory delivery of the safe to is* ue a voucher for the •*- 
per.vie, payment of which will be ®ade fro® the appropriation for 

'M * : -° ck8 101 S^atS^ 0 ’ 1 ’ 

(signed) H. A. Taylor 

Assistant Decretory. 


DENVER,NOT MINT 


Inclosure 5645 

IN REPLYING, QUOTE UPPER INITIAL, 

RIGHT HAND CORNER. 

Custodian, 

Hew Mint Building, 

Denver, Colorado. 

Sir: 

There is inclosed herewith, for your information, a 
copy of letter of even date accepting the proposal of Hr. 
Joseph A. Seubert, in amount #25.00, to change level of vault 
floor in Weigh Cleric’s room in the building -under your custody, 
as set forth in said letter of acceptance. 

You are hereby authorized to certify and issue vouchers 
on account of the work, after its satisfactory completion 
snd acceptance by the Government, in the usual manner, 
and to forward them to this Department for payment from the 
appropriation for Mint Building, Denver, Colorado. 

Respectfully, 

Architect. 

? / 

HM 




TREASURY DEPARTMENT 

WASHINGTON Apr il 18,1905. 



All’ll 18,190*;. 


DSH VEfc, if}; '* t \i i 




Mr* Joseph A. Seuhert, 

.129 Vf. 4tn Avenue, 

Denver, Colorado. 


Sir 


In accordance with t'-ie approval of this Department your 
proposal, dated April 5,1905, addressed to the supervising 
Architect, in amount twenty-five dollars ( 25.00) in hereby 
accepted to chance level of floor in vault in tfeinh cleric's 
room in the Mint buildinc, Penv r, Colorado, to a level with 
the floor of vestibule of said vault, as set forth in your 
said proposal, the amount belnc deemed reasonable and a 
public exicency requiring the immediate perforioance of the 


worK. 

Payment will be made after the satisfactory completion 
of the -.rox-K try you and its aceeptenoe try the Oovernner.t, 

the a -proprlatton for Kint —•» Colorado * 

rr«n e\n f 5 T TV • 


HH 


Su- orvioine Architect,. 


Master Builders’ Association 

OF DENVER, COLORADO. 

213 AND 214 CONTINENTAL BUILOING, 

COR. 1 6th AND LAWRENCE »TB. 

’PHONE MAIN 682 . 








Denver, Colo. April 7. 1905. 


The Supervising Architect, 

Washington, D.O. 

Dear Sir:- 

I hereby submit proposal to repair the roof of sweeps cellar 
new mint, Denver, as follows:- 

Remove sod and dirt; put on good coat of plaster sufficient to 
make smooth sarface on concrete arches, and cover with four ply 
heavy tar paper turned up at edges to the grade of lawn, north end 
to extend four feet outside of wall line for drainage; cover paper 
with good coat of pitch; replace dirt and level off. The job to be 
guaranteed, for one year from date of completion., for the considera¬ 



te 










DENVER NEW MINT 

] 



TREASURY DEPARTMENT 



WASHINGTON Qot. IJ.7 , 1904 


• N RE PLY I NO. QUOTE UPPER INITIAL. 
RIGHT HAND CORNER. 


f 


Custodian 


U. S. Mint, (New), 
Denver, Colo. 


Sir: 


The Department has this day authorized Mr. J. M. Mossman, 

#7E Maiden lane. New York, N. Y., to clean, repair when necessary, 
and guarantee their proper working during the fiscal year ending 
June 30, 1905, of the five time locks attached to vault doors in 
the building in your custody, at a cost of $10.00 each. 

It is understood that Mr. Mossman's representative will he 
in Denver on his regular trip about next May. After he cleans 
these locks and hands to you the guarantees for the same, you 
are authorized to issue a voucher for the expense and to forward 
it here for payment from the appropriation for Vaults, Sales & 
Locks for Public Buildings, 1905." 


Respectfully 



pervising Architect. 


if 



* J 



f 


















£ 

TO THE USERS OF ... . 



THE DIEBOLD TIME LOCKS. 






In view of our guarantee for “the proper working” of our 
TIME LOCKS, which requires that “at your expense” they 
shall “be examined, cleaned, and if necessary, repaired once a 
year by an expert to be designated by us,” W( have appointed 
MR. J. M. MOSSMAN, No. 72 Maiden Lane, New York, our 
General Agent, to clean, oil and otherwise care for Time 
Locks of our manufacture. 

Experts bearing proper credentials from Mr. Mossman, 
will be entitled to fill all requirements the same as if sent 
directly from us. 

Very Respectfully, 





No. 1767. TREASURY DEPARTMENT 




OFFICE OF 

Mossman Co., 

lustve Agents for the cleaning of the 

LDTIME LOCKS 

THE UNITED STATES. 

72 MAIDEN LANE. 

New York, .MAY .1.1905.. 



)hAk SIR. ^ t0 call your attention to the fact that to prevent the lapsing of the 

maranty of your DIEBOLD TIME LOCK, it is necessary that it shall be examine., 
C m -paired if necessary) once each year by an expert to be designated or 

Lpproved by us. .. . . y 

We beg- to state that our expert, d ~ - J " " 

will be in your vicinity on or about the..^ 


d ... 

and will call upon you prepared 


„ be in your vicinity on or to employ our expert, but to assume the 

■£S£ L "*“• lh “ 

•Triers- ~ ^ 

take a fixed charge of $10.00. The exam interest, even more than ours, to 

.e guaranty in effect for another ^s, inasmuch as your neglecting to do 

ave your Timer properly inspected at reg 

his releases us from our guaranty. promptly inform us of any irregularity 

In addition to this we beg you wi a which you may experience in its use. 

ti the working of your Time Lock, or any ^ ^ know he is the man we send, please compare 
Before admitting our expert, t a y t j ie corne r below. 

iis signature, as he shall write it for you, m- mer he will furnish a printed receipt f° r 11S 

After inspecting and cleaning yo has been examined and adjusted in such a 

charges, as evidence of the fact {or another year, 

manner as to continue our guaran y very respectfully, 


f'^Q-slniilo i ienilfloatton Signature^ 

_. i 





President. 

CAFE and lock CO. 


/T) . 




















DENVER, NETT MINT 



IN REPLYING,QUOTE UPPER INITIAL, 
RIGHT HAND CORNER. 


treasury department 

WASHINGTON , April 27, 1905. 


The Custodian, 

New Mint, 

Denver, Colorado. 

Sir: 

Referring to the statements contained in your communication 
of February 25th, last, in relation to the condition of the wood 
floor in the Adjusting Room in the building in your custody, 
you are advised that the matter received the attention of Mr. 

A. A. Packard, Inspector of Public Buildings, during his recent 
visit to the building, and from the statements made in his re¬ 
port it is very doubtful as to whether a new floor would not in 
a short time develop cracks and become as unsatisfactory as the 
one now in place. 

Mr. Paokard's report was submitted to the Director of the 
Mint, who deoided after conference that his Bureau would furnish 
a carpet for the floor, which could be removed at stated intervals 
and burned and a new carpet eupplied in lieu thereof. For this 
reaeon, therefore, it has been deoided by the Office to consider 
only such minor repairs to the present floor as will make it 
tight and place it in condition as a body for the carp 

you are requested to prepare a brief specification 

.pi Ann if such work is neces- 
ing the conditions in the present fio t 




DENVER, NEW MINT, April 27, 1905, The Custodian 


2 . 


eary, and, based thereon, to secure and forward two or more 
competitive bids for the work, with your specific recommendation 
as to acceptance. Please accompany the bids by a copy of the 
apecification, and keep the expense involved as small as possi¬ 
ble . 

A copy of this letter has been transmitted to the Director 
of the Mint for his information. 


Respectfully, 






DENVER, NEW MINT 
Q 



IN REPLYING.QUOTE UPPER INITIAL, 
RIGHT HAND CORNER. 


treasury department 

WASHINGTON, April 28, 1905 


The Custodian, 

New Mint, 

Denver, Colorado. 

Sir: 

Referring to your communication of the 22d instant, trans¬ 
mitting two proposals for relaying certain cement floors at the 
building in your custody, and to Department letter of this day, 
notifying you of the acceptance of the proposal of The Hinchman- 
Renton Fire Proofing Company, you are advised that the certified 
check which accompanied the bid of Charles Heimbecker will be 
returned to him directly by the Office. 

Respectfully, 




supervising Architect. 



So 








DEITV35R NEW MIHT 



IN REPLYING,QUOTE UPPER INITIAL 

RIGHT HAND CORNER. 


Inclosure 5102 # 


TREASURY department 

Washington April 27,1905 


ih.e Custodian, 
y/pj'- U * s »^int (New), 

Sir: 


. xxv \JMCVV J f 

Denver, Colorado. 


nclosed find copy of a report of the 21st instant, as the 
result of a recent examination of the floor of the Sweeps cella 
at tne building in your custody, and as soon as the defect note, 
therein is remedied, you are requested to advise the office wit) 
your specific recommendation, in order that the proceeds of the 
check of the contractor may be returned to him. 

Respectfully, 





Supervising 



tect, 


A 






UNITED STATES HINT 


o 


•-I 


H 

H 

C 

t 4 


Denver, Colo., April 21st,1905 


o 


Supervising Architect, 

Washington, D.O 

Sir 


Following instructions in Department letter "S",under date 
of April 4th, I have made an inspection of the cement floor of the 
Sweeps Cellar,originally defective, and find that it has been satis¬ 
factorily repaired. Practically the entire floor has been relaid and 
given a grade of at least three inches from the side walls to the dry 
wells, but there is still a slight place in the center between the two 


r 


dry wells which does not drain properly. The sub-contractor has been 
informed in regard to this defect,and as soon t\s this matter is satis¬ 
factorily remedied, I would recommend that general contractor be re- 
' lieved from further responsibility regarding this matter. 


Respectfully, 



Inspector Public Buildings 












* 



DENVER, NEW MINT 


TREASURY DEPARTMENT 


OFFICE OF THE SECRETARY 



Washington, April 26, 1905. 


IN REPLYING. QUOTE UPPER INITIAL. 
RIGHT HAND CORNER 


Inclosure 5219 


C 


The Custodian 


U. S. Mint (New) 


Denver, Colorado 


Sir: 


Inclosed find copy of a report submitted to the Department 
under date of the 19th instant by Mr. A. A. Packard, Inspector 
of Public Buildings, as the result of a further examination of 
the cement floors in the building in your custody, and there is 
also transmitted copy of a Department letter this day addressed 
to The Hinchman-Renton Fire Proofing Company, accepting their 
bid, which was transmitted in your letter of the 22d instant, 
for relaying the floors in the melting and coining rooms. 

Your attention is called to the fact that in the perform¬ 
ance of the work it will be necessary to adjust twelve outlet 
electric light boxes in the coining room, and in accordance with 
the recommendations in the report, and in view of the public 
exigency which requires the immediate performance of the work, 
you are hereby authorized to incur an expenditure not to exceed 
seventy-five dollars (§75.00) for the labor and material inci¬ 
dent to adjusting the boxes, it being believed that the Electri¬ 
cian on duty at the building can supervise this work in order to 
secure satisfactory results, and upon its completion forward 


2 . 


DENVER, NSW MINT, April 28, 1905, The Custodian 


vouchers to the Supervising Architect, duly certified and re¬ 
ceipted in the usual manner, and itemized as to the labor and 
material involved, for payment from the appropriation for "Re¬ 
pairs and Preservation of Public Buildings, 1905 ." 

Your attention is particularly called to the inclosed copy 
of the letter accepting the bid for relaying the floors, and when 
the contract and bond have been approved by the Department, you 
will be advised, and you are requested to supervise the work, 
which is to be completed within twenty days from the date of siich 

4 

approval, in order that the results desired may bo attained. 

You are also requested, upon satisfactory completion of the 
work, to advise the Supervising Architect to that effect, in order 
that, should an examination of the same be desired by a represent¬ 
ative, such can be made, and you will then forward vouchers in 
payment, in accordance with the acceptance, duly certified and 
receipted in the usual manner, for payment from the appropriation 
for "Repairs and Preservation of Public Buildings, 1905.” 

It is also requested that, after the lapse of a reasonable 
time, should it develop that the floors in the melting and coin¬ 
ing rooms have proved satisfactory, you will secure and forward, 
based upon the specifications which formed the basis of the pres- 
ent acceptance, proposals for relaying the floors in the whiten¬ 
ing, rolling, and cutting rooms, and the private corridor connect¬ 
ing the same, which it is believed will complete the defective 
cement floors in the building. These bids should be accompanied 




s. 


DENVER, NEW MINT, April 28, 


1905, The Custodian 


by your specific 
be understood tha 
such floors. 


recommendation as to acceptance, and it is to 
t a guarantee of three years is to be given for 


Please acknowledge the receipt of this letter. 

Respectfully, 



U t 


/ 


Acting^ Secretary. 






IN REPLYING.QUOTE UPPER INITIAL, 
RIGHT HAND CORNER. 


treasury department 

OFFICE OF THE SECRETARY 

WASHINGTON# Apr51 . \ Xf»D r . 


Tho ^lacljnan«-i:onton Ptro Proofing Gosapany, 

1310 Arapahoe street* 

Uonvur# Colorado* 

Sira* 

la view of tho public exigency which requires the imodiato 
performance of the work# and Departmental approval# your proposal 
of the ^Oth instant, submitted to tho supervising Architect by 
tho Juetodian of the Dow bint at Denvor# Colorado# in hio letter 
Oi. tho bAd instant# and boin& deasjed tho bettor of two bide 
for tho roaaon that you agroo to perform the work in c.ooordanoe 
^h*th tho specification*# is Uo?oby accepted in the stru of twelve 
hundred and fifty dollars (£l,ESG*CO) for relaying ooerent floors 
in tho bolting and Coining J.ooma at tho building named, in strict 
aoeordeasoe with tho specifications upon which your proposal was 
based and ouch instructions co tay bo g von to you by the Custo¬ 
dian or other representative of the Government dotalled to exam¬ 
ine ana report upon the work. 

It is to bo understood and agreed that this acceptance is 
to be basod upon tho following conditions! 

That you aro to oxocuto a formal contract, with bond in the 
sun of one thousand dollars (§1,000.00), guaranteeing the faith¬ 
ful porfonjanoo of tho work embraced in this acceptance, a fora 





2 


DStfVSH, ITEiT U1HT# April 2$, 1905, Ifc© ianchaan-l>entan F.?.Co— 

for which will be forwarded, This contract, with bond, must bo 
executed in strict accordance with tho rule© printed at the head 
of ouch fora, and bo returned to tho Supervising Architect of 
this i>opartaont at once; 

*11101 said contract and bond will also guarantee tho floors 
and expansion joints to be free from orach© for a period of throe 
years froci the completion of tho trorfc and payment therefor; 

vhat the wora i» to bo conploted within twonty days from 
the date of approval of said contract and bond, of which you 
will be adviced by wire; 

That tho brand of c orient ueod In the work ©hall rjeot with 
the approval of the huporvialng Architect of thio Department 
before being applied, and In order that delay nay bo avoided, 
it is requested that samples of both the *Iola* and* ideal* 
rtland cements, as stated In your proposal, be submitted by 
you to tho Juporv icing Architect for approval? said ©staples to 
cental n a sufficient quantity of tho ceaont to enable satisfac¬ 
tory tests to be made, and in forwarding the copies you should 
Accanp;my tiio oemo by & letter of transmittal, giving tho nano 
of the brand proposed to be used by you in connection with the 
work* 

rhat olther hot asphalt or "gilaonito* will bo allowed for 
use in filling the expansion joints in accordance with the spec¬ 
ifications, you to specify vhioh you will use? it being under¬ 
stood that ouch joints are to be embraced in tho guarantee to 







DEJIVim, HE*: iLtlV2$ April £8* 1005, 


The li inclir.an~ iienton i* > *P*CO*~ 3. 


be given by you as beinc free froa orrola for a period of throe 
ycare5 

that upon satisfactory completion of the work and tcooptanc 
by tijfi Department, pajmoat tUorofor niU be aad© froa too appro¬ 
priation for "Repairs cad Proaorvatlon of Publio ^uiloinpo, 

1908." 

.\okno.rt>irc© too reoolpt of tolo lettor. 

U© e po otfuily $ 

(Signed) H. A. Taylor, 


Acting Cvjcrotr.ry* 


TXMIT"RJT) STATPo urrm, 

A B " J,I NT BUILDING, 


Denver, Colo., April 19, 190 , 


e 


905. 

s “Pervi sing Architect, 

Washington, D.o, 

Sirj- 

Of Apru jrr nG inStrUCtl0nS ln D9P,4rtra9nt l *«- ’*• under dat 
.. ‘ ’ Vl8ited n9nVnr ’ Colorado, and have made a further 

nvestlgation relative to the repairing or remedying defects in the 
cement floors in certain rooms in the building. 

In my former report,under date of January 24,1905, relative 
to this matter, I stated that -If it was deemed advisable to repair 
these floors in such a way that reliable and responsible contractors 
will guarantee permanent results free from cracks, I offer the fol¬ 
lowing specifications for the work.which I understand will receive 
such a guarantee". - Upon investigating this matter again.and inter- 
viewing several specialists in this line of work, I find nearly as 
many different opinions as men interviewed, and when experts disagree 
the laymnn is somewhat at sea as to the wisest method to pursue. One 
pany claims it will he impossible under any specifications to lay a 
floor that will not crack at !e<-st in the joints partitions betweon 
t&e blacks, and another party,with as good a reputation and as much 
ccperience, claims that it can be done,and a third party claims it can 
done Inasmuch as the^e is such a va lftnce of opinion in regard to 
W jtar, amongst those supposed to bs best Informed, I b 9ileve lt 


tu 
Ml 


matte* >■-—^ 

to only attempt to repa r wo of these rooms. 


he wls* at present 


Supers sing Architect 


lining room,which is the largest of the rooms in ques- 
i°n .tn.< the one in which the floor is in the worst condition and 

th ° ° n0 t0 V/hich the original and most serious objection was made, 
.aIso the floor i n the melting room, 1st floor. 

'he coining room also a^ortfs conditions most difficult 
to overcome, and If successful results can be obtained here, the 

remedying nf defects in the other rooms can be undertaken later with 
more surety of* success. 

• * * ' * f 

After considering the various'statements made by differ¬ 
ent contractors, I have compiled a specification which meets the ap¬ 
proval of the majority of men interviewed,and which will receive a 
three year guarantee that the floors will be free from cracks except 
in expansion Joints which are to be filled with asphalt or some 

water-proof and pliable material, 

AS th<? *° rk <sont - w >PlAt«.« raising th 9 floor# about onf) 
anrt one tnch88 > »t be necessary to adjust 12 outlet elec¬ 
tric h ° XSS ln ths coining room,and as this wor k ,* a though not 

dlffl cuXi, nast be^^orully and accurately .one, j wo,a. recommend 

that 1* ” fl n ‘ X '° r °’ 1 t ’ 1 ° Uen8r ®'- °°ntr«ct and assigned to the 

9 leotri« lan Rt ths ral »t under the Custodian-s ' 

H nd that he be allowed or authorise 
e hare 8 ’ . * d ,0 expend,for addittr, i 

, neceeee-y materiale, a sum not to . • ’ dltl ° nal 

h0l p and n no. to exceed $ 75 . 

The * orlc n th » rooms,as specitted I „ t1 

M-hnn* 4 t * ftR ^imat< 


n 


t» 


flX oeed about $1700.,and w„„ 1(t ^ 

ot e° st ft9 satisfactory w rn , ' ' ,0n •' aBnf, tf ^t it 

„ ,oon « s y ,tw rcsponsipi, hie = 

K en as s 1,1,18 Can be o 


e should 


nnder'. 

3 ' 5,tn h8 obtained. 



. m'u. > mestti ,«0v> $ i 
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SuparviAnt; ArcH^te<^- 


r 
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f ^ 
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t8s 






I enclose herewith a specification for the work,and Have 
Given | cony to IfcCcttstodUn in order that he may obtain bios and 
fonm-d to the Department for approval,ae I understand they are 
expectin* to install machinery in these rooms shortly and are de¬ 
sirous of having this work attended to as soon as possible. 

Rftspact£n?.?.y» 






itor of Public Buildings 



I 



t 




CB.SHEFLER. Prestand Mgr. 


N.C. FISHER. Secy and Trees 


1 he Garden City Sand Co . 




SUITE 1201-1206 SECU RITY BU I LDI NG. 

FIFTH AVE a MADISON STS, 

CH ICAGO. 


telephones: 


MAIN 46S7. 


Chicago, May 2, 1905, 


Mr, P, N. Downer, 

Custodian, New Mint, 

Denver, Colo. 

Dear Sir:- 


Mr, A. A. Packard, Architect of this City, informs us that 


rf 


you are desirous of dampproofing a sweep room which is covered with 3ft. 
of lawn. We are in position to do this if our specifications are adhered 


- to and a faithful and continuous coat of "R.I.W." is applied. If there 

'V 

is much evidence of seepage and the water is droping, we would suggest 


the removal of earth above the roof and flooding of same with "Marine 
Cement", which is absolutely without pores and through which water cannot 

^bJvv/sS-vM,"’ \A/VQ-W» 

pass. ^Replace the earth and then remove the cement plaster on the ceil- J 
ing, which we understand from Mr. Packard is soft and falling off. On 
the concrete cement apply one good coat of "R.I.W." #232. In 24 hours, 
or an:r time suitable after application, put your finish coat of plaster 
(any kind) and you will never be troubled again with moisture. 

Are the walls and floor dry? If not, a coat of "R.I.W." #232 
will make them so. If you wish to paint the walls, #15 would be the 
proper material to use, as it dries hard and rapidly to receive oil 
paint, water paint, whitewash, etc.. 

If the conditions herein are followed, Toch Bros, of New York, 


the manufacturers of "R.I.W. " Damp Resisting Compounds, will guarantee 

a V 

results. We beg to enclose red book and literature, which explains 


itself and hoping to hear from you favorably, we remain * 

oymX- Yours respectfully, 

H.C.E.- 2 THE GARDEN Cl 


O 



SAND COMPANY. 













CIHCtELAR LETTER. 



IN REPlY| NG,quote UPPER INITIAL. 
r »GHTHAND CORNER. 


treasury department 


EHC10SUHE 


WASHINGTON 


May 4, 1905. 


\r 


Ihe Custodian, 

Sir: 

1 

Enclosed you will find instructions in regard to the care and 
operation of elevators in the building in -our custody. You are 
requested to give the instructions to the elevator conductors or 
others in charge of the apparatus, and strict attention must be 
given to the same. Reports must be made regularly to you which 
must be transmitted to this office for such action as may be 
ne-cess^ry. 


You are requested to acknowledge the receipt of this letter. 



IHSTRUCTIORS HU REGARD TO THE CARE ADD 
OPERATION OP ELEVATORS. 


May 4, 1905o 


Especial attention is called to the fact 
of the elevator mist he kept CLEAR. 


that all parts 


cables mist be carefully examined at least once 
month for broken wires, strands or other defects. 


per 


The machine must be inspected and one round trip made 
each day by the conductor before any passengers are allowed 
in ->he car, during this test trip the automatic terminal 
stop mechanism should be tested, and, if possible, the fireman 
or engineer should watch the operation of the machine while 
test trip is being made. 


The conductor must close the entrance door to elevator 
before starting car, and must take every precaution to 
reduce the possibility of accident to zero. 

All wire cables of the elevator must be given a coat of 
raw linseed oil and plumbago once per month. 


The slide strips of elevator car and counterbalance 
weights must be cleaned once per month, and then greased. 

When electric passenger elevators are in service, the 
conductor must stop at the floor at which the last 
passenger is delivered, and there await his next call. 

During severe electrical storms, electric passenger 
elevators operated by current not generated within the 
building should be shut down, and the main switch or 
circuit breaker thrown out. 

Any defects in the cables, safetjr devices, etc., of the 
elevator which may impair its safety or satisfactory 
operation must be immediately reported m writing to -ne 

Custodian. 



IN REPLYING. QUOTE UPPER INITIAL 
RIGHT HAND CORNER. 


TREASURY DEPARTMENT 

WASHINGTON Kay g „ 0B 


Cust-odian, 

U * s * Mint (flew), 

Denver, Colo. 

Sir: 

111 reply t0 ln 1 air ? contained in your lette f „ 
instant, you are inf r 01 the 4 th 

-«- t itte looks in the ; the — -—° m ° e 

leaned and overhaul „y Mr ro8 ^ ^ Sh0Uld ** 

he calls, i„ order to , ' “ 8 ntative „ hen 

’ oraer to insure their sati«-p e 4 . 
placed in service. ° ° r "' °-P er ation when 

Respectfully, 








& 2 . 


Supervi 



tect 



DENVER NEW MINT, 



• N REPLYING,QUOTE UPPER INITIAL, 
RIGHT HAND CORNER. 


TREASURY DEPARTMENT 

WASHINGTON May 8, 1905, 


The Custodian, 

New Mint, 

Denver, Colorado. 

Sir: 

Un der date or the let instant, The Hinchman-Renton Pire 

Proofing Company, the contractor for laying the new cement 

floors in the Coining and Melting rooms, at the building in you 

custody, state that they prefer to use Iola cement, incident 

to the wort, and under separate cover there was received a smal 
sample of the material. 

\ 

' The contractors have been wired this day that the office 
has no objection to the use of Iola cement, subject to the guar, 
antes provisions of the contract, and you are requested to see 

that the ° e,aent 18 delive red at the building in unbroken and 
original packages, and you are requested to forw.rs „ r -, 

of the cement so delivered, in order that it may be tested by 
this office. * 

Respectfully, 




Supervising Architect 





DENVER, NEW MINT. 

V. 


Treasury Department, 
Washington, May 19, 1905. 

w Hnm* *mtx lhaui. 

««***. 


Custodian, 

U. S. Mint (New), 

Denver, Colorado. 

Sir: 



h\ and with approval of the Department, under date of the 
18tn instant, and, in view of the statement contained in your 

of the 13th instant, and the public exigenoy 

which requires the immediate delivery of the article or performance 

the work ’ you are heretj y authorized to incur an expenditure 

not to exceedfive dollars ($5.00), for repairs to packing threshold 

of outer door to storage vault in basement at the building in your 
custody. 

Upon satisfactory completion of the work, forward voucher 

therefor, duly certified and receipted i„ *v. 

ana receipted in the usual manner, for 

payment from the appropriation for "Vaults . 

vaults, Safes and Looks for 

Public Buildings, 1905”, 

Respectfully, 

Chief Executive Officer. 






POSTALTELEGRAPH 



COMMERCIAL CABLES 


CLARENCE H. MACKAY, PRERIDMT. 


TE LEGRAM H-? 1 ' 

^nrflllnni printed on the back of this blank. 


... --- tom..,, (l» CT , W r,lri)lr. Itcuphces 4 8 oo. «so. ) 

Received at Main Office, 920 17 th Street^ Ernc^ 


230-ck g 27-Govt, 2;31pm v 

Washington, 3.C., y 20-05 

Custodian New Mint, 

Denver, C°l°« 

Floor in melting room must De laid in four "blocks 
specification must "be strictly complied with . 

C« E* Kemper, Acting supervising Architect 


POSTALTELEGRAPH 



CLARENCE H. MACKAY. PRESIDENT. 


TELECRAM 


COMMERCIAL CABLES 

U-X 


Registered trade-manio Design 

^Postal Telegraph -Cable Company (Incorporated) transmits and deliv ers this message sublect to the term* —a — _ JU . 

TTd at ~n Office, gao xTTlTStreet, Brn^t ^Zltner = ““ . 

201. OH. TOT. 24 ffovt 

Washin eto n EC. ,-ay U-1905 .. ' ^ 

Custodian T J. 2. ’Tew ? r iut, 111,1 ■ * w 

Denver, Ooi 0# 

j’snton fire rrf , r ,. 

16 Proofing Co their 


TTctify the H.inchman 

kond CipproY^d tcdciy 


f! lit *r *» 


C-iier Executive 


ice: 


^36PM 





















POSTALTELEGRAPH 

CLAF 



COMMERCIAL CABLES 


1 GO Ch.IftuBp. 40 Sort. 
BABWSKOH, 3.C., Ha: 


jrijtodian^HgS. 7Mnt 


J-jLU * > 


DBHVgjv, Colo. 

“° wu " c t ::; 1 

u-i - - —?««— *- - t: “ „ 

i • + to rua^artee forming par- Ox ^-*-8 

and wltins rooms subject to guarano 

contract. 

J.B.Reynolds, Acting Secy. 


Form Ko 


THE WESTERN UNION TELEGRAPH COMPANY. 

AXMl »«“■=• *" -INCORPORATED-——— the WORLD 

23,000 OFFICES IN AMERICA. CABLE SERVICE TO ALL THE WORLD. 


-TRANSMITS and DELIVERS messages only on conditions limiting its liability,^whwhhaveb^n^a^Mitedto^qr mesender erroI § 

against only byrepeating_a message back to the ^SXSoTmm^vhere ^ecSm is not presented in writing within sixty dnjC 


This Company TRANSMAils an tin „ a message back to the sending station for comparison.i 

tn ^U^^orCRepelled M^sage., beyond the amount of tolls paid thereon, nor m any ca 

^Tto 1 s m rtmREPEr^ t D 0 ]&^^ r aSdX l ^d by request of the sender, under the conditions named above. 
Tins«an Unrepkaieu ’ rqbert c> cLOWRY. President and Ceneral Manager. 


RECEIVED at 1114 to 1118 17 th St., Denver 

TELEPHONES MAIN 4444, 4445 AND 4446 


, Colo. 



1042-C , 

► 

(Juste .an, 


M2 


. AS. 59-paid Govt, 

' 


Washington. D • 0 .May, 25,1905 


^ewjnint, Denver, Golo. 

1 Your telegram twenty fourth to director of mint received contents 

■ noted have cement floors coining and melting rooms laid in 

* 

accordance with present contract with hinchman renton co,answer. 

I 

1 547p J • B.Heyno 1 ds,Acting Sec'y. 

ALWAYS open. money transferred by telegraph. 

r ' 


CABLE OFFICE. 


1906 * 


























DENVER, NEW MINT 



treasury department 


WASHINGTON, May 24 , 19 05 . 


IN REPLYING.QUOTE UPPER INITIAL, 


RIGHT HANO CORNER. 


Inclosure 5104 


The Custodian, 


Hew Mint, 


Denver, Colorado. 


Sir: 


Referring to your communication of the 19th instant, and to 
Department telegram of this day, inclosed find copy of a letter 
this day addressed to The Hinchman-Renton Fire Proofing Company, 
accepting their proposal in the additional sum of $25.00 for sup¬ 
plying cove corner sub base in the Coining and Melting Rooms at 
the building in your custody, as an addition to their contract 
for relaying the cement floors in said rooms. 

The inclosure will explain itself, and upon satisfactory 
completion of the work and acceptance by the Government, vouchers 
in accordance therewith should be certified by you for payment 
from the appropriation for "Repairs and Preservation of Public 


Buildings, 1905." 


Respectfully, 





Acting Supervising Architect. 



IICT UIHT 


TREASURY DEPARTMENT 


OFFICE OF THE SECRETARY 


Washington, i'.ay C4, l o: 


UPPER .NmAL. 
righthahd CORNER. 


mo Hinohman-Ronton Flro Proofing Company, 
IS 15 Arapahoe rtroot, 

Donvor• Colorado• 


In viow of tho public exigency which requires the innediato 
porfornanoo of tho work* your proposal of tho 19th instant, ad- 
dreoood to tho Supervising Arohltoot of this Department and oub- 
Bitted by tho Custodian of the now Xlnt at Dcnvor, Colorado, In 
letter of the sane date, is hereby accepted in the cun of twenty - 
flvo dollars for making cove corner sub base three inches high* 
one Inch at top and two and one-half inches at base, to join 
flooro now being laid under your oontraot in tho Coining and 

belting Rooms in the building named* 

It is understood that the amount above named is to be in 
addition to that embraced in your procent contract of $l,r50*00 
for relaying the ooraent floore in the rooms nonod, and that the 
work is to bo of tho character called for by tho specifications 
*hloh fora tho basis of said oontraot, and oubjeot to the same 

luarantoe • 

It is understood and agreed that this acceptance is not to 
Vfoct tho tin® for oonpletlon of the work, an required by tho 
terno of your controot; that tho ease 1 b without projudloo to any 
*nd all righto of tho United Etateo thereunder; and in without 





D2:ivEF»» »E» -XIUT, May : v,, 


‘SOS, i.lnohaan-:;ont<ai *•, p. co. 


c. 


prejudice alw to any ana all rlehts of tho united rtatoo anainet 
the nuretlee on tho bond oxeoutod for tbo faithful fulfillnont 
of tho contraet* 

A copy of this ooaaunioation hae been eubrUttod to tho 
Custodian of tho building with dlroctiono to certify to vouchor© 
in accordance therewith upon final oonplotion of the work and 
ito acceptance by tho covomaent, froa tho appropriation for 
••opair© and Innervation of Public ifuildlngo# 1906." 

noepootfuliy. 

(Signed) J. B. Reynolds, 


Acting Secretary. 


TREASURY DEPARTMENT 


DENVER, HEW MINT 



IN REPtYINO.QUOTE UPPER INITIAL. 

RIGHT HAND CORNER. 

Inclosure 5191 



The Custodian, 

New Mint, 

Denver, Colorado. 

Sir: 

Inclosed find copy of a report of the 20th instant, as the 
result of an inspection of the elevators at the building in your 
custody. 

The report will explain itself, and you are advised that no 
change will be made in elevator No. 5 at the present time. 

Respectfully, 

-zf 



Acting Supervising Architect. 







° m «® of the c 


The Supervising Architect, 

Treasury Department, 

Washington, D.c. 


custodian, 

B U Udine, 

T)*mv<-r, Oolo., May 20th.190! 


Sir: 


In compliance with Department orders L.A.S. dated May nth 

I have to report that I have inspected the elevators in this build- 

ln £, and nave found over head gears, all cables, safety devices, 

controlling appliances and motors in good condition and properly 

adjusted. 

In case of Elevator Wo. 1 the six months operating test will 

V*t- » - « • 

w rlre on July 6th. 

w • 


In case of Elevator No. 3, which runs between the melting 
r ° om &hd the weigh .clerk room, the motor for which is located in an 
Uc °ve Just underneath the ceiling of the latter room, complaint was 
a(ifJ that when this motor was running it caused considerable vibration 
** hoi S e in the weigh clerk's room, seriously disturbing the needle 
° f th * weighing scale and interfering with the efficiency of the work 
ift th *8 room. I investigated this complaint and it seems to ne 

* bXl bounded• Tne only practical way to eliminate this difficulty 

nXX b * to either remove the motor to the basement, or, to install 
ln th « Place of this elevator a direct hydraulic or pneumatic lift, 


1 rfc comnend that a change be made when fund- are ava 


Respectfully ^ ~ 


ft 4 



vN^OWO-rt UPPER 'NITIAU. 


treasury departm 

office OF THE SECRETARY 
WASHINGTON 


ENT 


i% 27,1905. 


S 


jjjtodi 311 * 

Sew Mint, 

Denver Oolorado. 

Sir:- 

In accordance with the approval of the Department and recora- 
adations contained in your letter of the 14th ultimo, the public 
tigency requiring the immediate performance of the work, you are 
oreby authorized to accept the proposal oi Jo:n» jl ’ ‘ n am0 

jo hundred and seventy-tuo dollars ($272.00), the 
■eceived, for repairing the roof of sweeps cellar oi uto building 

a your custody, including removal of sod and dirt from r00i > S 

.f plaster sufficient t, 

and covering with four-ply tar pu,er, as . ^ authoriz ed 
^pon satisfactory completion of the V ° char g e( i against 

su’cait vouchers in duplicate for public Building 8 , 

a PPropriation for "Repairs and Preserva 









treasury department? 


Washington, June 2,1905. 


« 


The Supervising Architect, 

Treasury Department. 

Sir:- 

Referring to your letter of recent date,relating to tne 
floor of the adjusting room, U.S.Mint at Denver, I have to 
inform you that,in the opinion of this office,the cheaps 
tetter way to remedy the defects in this wooden 
lay a thin floor on top of the present floor,the new 
have as tight joints as possible tc lay. If thls 

mandat ion is followed, the two swinging doors can 

a higher threshold fitted under same. 

(Signed) Geo.E.Roberts, 

of the Mint. 


Director 



TREASURY DEPARTMENT 


Washington, June 5, 1905. 


5 


RIGHT HAND CORNER. 


Inclosure 6154 


The Custodian 


Hew Mint, 


Denver, Colorado 


Sir: 


Inclosed rind a communication, dated the 2d instant, from 
the Director of the Mint, in relation to laying the floor in the 
Adjusting Room at the building in your custody. 

The inclosure will explain itself, and you are requested to 
prepare a brief specification for the work as indicated therein, 
to secure and forward bids based upon the specifications with 
t'Our specific recommendation as to acceptance. 

Please return the inclosed letter with the bids, together 
^th a copy of the specifications governing the work. 


Upon receipt of the proposals, tho matter will receive 
Prompt attention. 


Respectfully, 






Denver,Colo., 


June 8,1905. 


Custodian, U.S.Mint, 

Denver, Colo. 

Dear Sir;- 


On the roof of the sweeps cellar we propose to 
first put on one course of hot pitch over the entire surface; 
on top of this lay 2 ply $25 tarred felt mopped solid; then put 
on another course of hot pitch over the entire surface; over 


this lay 3 ply $25 tarred felt,mopped solid and finally anoth¬ 
er course of hot pitch over entire surfac4 and make edges,Join- 
Ings and flashing tight, and guarantee the work to be water¬ 
proof. Will also remove the present soil and sod ana replace 

same when work is completed. Will do the entire work in 

t. 4 mil romoiete the work as n 

days from time of commencing. 7il ~ 

i the sura 

noted as above and furnish our personal guarantee,..or 

of n, , -pnftv two dollars ($ 34 . 2 .oo;. 

of three hundred and forty two 

Yours very truly, 

ponton wire Proofing Co. 
(Signed) The Hinchman • ■ ^ 

By E.W.Hinchman, 


jn m k M iff KIH2. 



H REPLYING. QUOTE UPPER INITIAL. 
RIGHT HAND CORNER. 


treasury department 

WASHINGTON June 22, 19Qg^? 


Custodian, 

U. S. luint (new). 


Denver, Cole, 


Sir: 


You are informed that on the 13th instant, the "'vault, bale 
& lock Expert of this office made an examination, at the shops 
of the Diehold, Safe & lock Co., Canton, Ohio, of the vault 
door in course of construction for the Deposit weigh Clerk s 
vault in the "building in your custody,and from his report of the 
2Cth instant, it appears that the work at the shops will h 
pie ted by the 30th instant and that the door will be set m place 

by the 15th or 20th proximo. 

Upon the complete mutilation of the .or*. pl~" •«*" 
this office to that effect, stating whether in your h 11 *- 11 

t» in .creme, with the ...tract. - -«« 

tro. this Uepartment in resit to the i.s»»>=e •» * "" 

„ natter whether in your judgment the 
Payment. Also state in your lette 

"overnment has sustained any loss by reason of the delay 7 
contract time in the completion of the work, and if it has. «- 

^-cate the amount . 




Respectfully, 





Supervi 


Itect. 







HREWNO.QUOTE UPPER INITIAL, 

RIGHT HAND CORNER 


A 


Custodian, . 

U* S. Mint (new), 

Denver, Colorado* 


TREASURY DEPARTMENT 

OFFICE OF THE SECRETARY 


Washington June 24, 1905* 


s 



In accordance with the approval of the Department and in view 
oi the statements contained in your letter of the 16th instant that 
the contractor refuses to perform the work, Department letter of the 
27th ultimo authorizing you to accept the proposal of John Gregor, 
in amount two hundred seventy-two dollars ($272*00), for repairing 
the roof of the sweeps cellar at the building in your custody, is 
hereby revoked; and you are now authorized to accept the proposal 
°f The Hincbnan-Renton Fire Proofing Company, in amount three hun¬ 
dred forty-two dollars ($342*00), for repairing the roof of the 
sweeps cellar as specified, the public exigency requiring the 
immediate performance of the work. 


Give the work ycur personal supervision and upon satisfactory 
completion submit a voucher in duplicate for the expense, charged 
against the appropriation for "Repairs and Preservation of Public 
Buildings, 1905." 

It is one of the conditions that the liability herein granted, 
must be incurred before the 30th instant, and the work must be com¬ 
menced before the expiration of the present fiscal year; otherwise, 
this authority becomes void and of no effect. It should be under¬ 
stood also, that the work must he uninterruptedly carried to com¬ 
pletion after commencement. 

Respectfully, 


S 

T 











DENVER, NEW MINT 
Q 



IN REPLYING.QUOTE UPPER INITIAL. 

RIGHT HAND CORNER, 

Incloeure 7850 


TREASURY DEPARTMENT 

Washington, June 30, 1905. 


The Custodian, 

New Mint, 

Denver, Colorado. 

Sir: 

There is transmitted herewith, copy of a report Qf fchg ^ 

instant as the result of an examination of cement floors in the 
building in your custody. 

The report will explain itself* 

" ' na upon receipt of the pro- 

posals for the new floors contemplated, consideration win * 

given thereto ana in your letter transmitting the hide please re- 

quest authora y to expend *l 25 .oo for adjusting the floor hexes 
as reooomen ed an the report, ao that this matte 
at t ne time the hide are being considered. ^ 

Respectfully, 





U.R.Mlnt Bui i d i ng, T)en ve r, 0 o.l a rad o 3 

June 23rd,? 905. 


?h« SunervJ sing Architect, 

Treasury Department. 


Sir;- 


« . -t 'Hi f 






Po?XowJng ir.etfictions in Departm»nt 
.Tuno 9th. I visited penver,0olo,,on June 2\n% and. made an inspection 
of work under contract with The Binehman-Ronton Fire Proofing Oo. 
for relaying cement floors In certain rooms. 

The work has been practically completed for the last two or three 
w-aks,except the cleaning off of* wet sand and filling in of the 
Jointfl vlth hot asphalt. 

This anrk ls ’ >,ln ‘ 5 ' !on ' , r > 0 '*.hirt ns soon M « It hss boon oonni.t- 
•d to th. SHtlsrsotlon oT th, OhstodUn.I ^ ' 

n f» 

As for «S rhrslsaj. hPP.srHn,,, e .,t hl , ,„ rk h(t , ^ 

i ' n,) 1 ,!n ' ,ar “ t ' i:id ,r °-*«*•«•* si. n-^nuAi **"* 

.nations were faithfully carried out. ' ' 


ment 


8T)«0 


lfi rtrt 


Tri regard to tho"bevel"referee t n )r . , 

,r« to thst ny , M , OS .-notions 

.,, 0(1 th, roomfthic , S. ,. (/ ht bf>».}. 


1 dd<* tr * ' • -P^mostlon onii,„ f 0r . 

all —- «" r °°™ (th *’^ -oo« sho,,, h.,v, boonvoo" ! ’ 

in. -* ^ i8 ’ «" «- - ** Pfsssnt bs,„~^ " X,flnrt - 

coi ^ s ^ H * U #" ,t. th, thr,o .. ' ’ 

to swing propflriv* Tv ••’•■■noo floor Sj to Hl.i.ow th, 

a 0 " ■ hu wor M-ie hp P .sr, to b„ 


a little Mis- 



Th* Supervising Architect 


2 


loading on account of the omission of *s w in the word room, as 
it van my Intention to have the hove?, abound the wails in the coin¬ 
ing room ns well ns in the melting room, hut the reason f or not 


specifying or desiring the hove?, at the doors in the melting room was 
on account of the difference of level of the original floor in the 
melting room which was from one inch to one inch and a half lower 
than the adjoining corridor floortthe object of which was to permit 
the placing of the metal grille mat referred to, a fact J did not 
und er stand at the time) • 

'T’ho real reason for the 18" bevel around the walls of room was 
to preserve the original cement moulded base which at the time of my 
Inspection appeared f '° 1,0 ln 5°°d condition and not necessary of re¬ 


moval 


• • 


. ca w. r ving out this work,however, it appears that when the old 

wAr« removed the original base which t had endeavored ~.o save 
floors w ^ n * 

-t in good condition as it had appeared,and a new sub-base was 
wras n** 1 ' 

iefir v in order to mho a satisfactory Job,and the lfj« b rt v ft i sneri 
aecese^ - 1 

vm „ l«ft «’*« ° r '" oras *i»'"** th» WH.U, Out r. h « rtoor 

^ r,oir.mc r*** put ln *■ »-iClnaJ.J.y or««m«d onrt *-« **tA*f*«- 

^ry. Jn th " t lns roo;a > how '’'">’-. in ordor to prooorvo tho „->*«• 

~ fnt . »h« w ** 1 e ’‘ U1 -'’ n,it » th « ™'*” «»*>»* wni nt tho n „ w i., w ,, > 

th * '‘' 1J ° lnlna —^or, hut .ho th-eahoj.rt, Ht th „„’ 

-/t Vi* 1 C f*A ^.4 at . 




do 


of' 




” r wiuen 

r,-,isod to give the necessary depth for * he ^ t< Hnn hnv „,^ 


a 


a* - 


thfl "° n - ThiS to ln r>HBt.o<u»>.n>„ „ t . 

■r *tay X9th-itrid n A A .ft #• Mm it 


t* 1 


in 


0 r 'lay 19th,and necessary author* tv obtained , 

■a on.a\ned for doinr th« wnvir 
apartment . . L ■ rk 


^ wor 

popnr.nont lotto- unrtor no,o of n H y K5 . Thft , 

, Min to ___ , n<J rnOF> n ° or 


been imh ^ "*±*>7^ roo Fl floor 

fta* * Hl< ' f -9 permit of the nUHr - . 

.-•v- ng o the metal grin ft nf<% 





Th« Supervising Architect, 


3 


t,o, 

With regard to the raying of the balance of the cement floors 
on the mein floor.naraely in the Whitening, Roiling and hutting rooms, 
adjoining sorrier end transfer room,, desir, to „t«te that at the 
time of my report of April 19th,100s, written, 1 deemed that u 
reasonable time should elapse after the completion of the floors Jn 
the r.oinins end melting room* hefor, * proper Judgment us to their 
suco«8*i < 3 oui.<i be ubc inert. 

Inasmuch as the rain tint; operation* probvtb.ly wl.U not conn*no* 
for* +,wo or three raonih»,ftnrt as the removing Q f the o.l.rt anrt rft i ;vV ^ 

r 

ing Of the new floors after the minting operations commence would he 
of great annoyance and inconvenience, I think the time limit 


a sourea 


fioo 


" • ' w » - a <• r» 

for a proper Judgment, as intended in ray original report .could he waiv. 
ed and the new floors put down during the next month or two,as the 

floors .««** *"‘ d h,4Vfl ** mnh appearance now than the or.i c ,. n al 

m hnrt imraertiftWy nftar they wer-o onrapXetert. 

, have therefore prepared a specification for the necessary wo , k . 
and in fl t rHOf '*^ t - h '* »id« «, revested and forward 

th .S - *** r ° r “• nested, and 1 enclose here- 

„ copy of «pt»«ificiition. 

wi^ 

. *» 1 rt ' !, ’ ra thS r ' ll,lne ° f «oor, a, necessary a, the. 

fldi*** 4 ’ JU ' h * n *'’"’* Hry t0 a number of outlet hexes and 

otP* r * kK rW ' 0,,,#Vml T think th * ° ntUt be nor, pron- 

^ th * - «' electrician at the mint,' 

»o ' " ll nin-.te this work from the general contract «nd • 







>» 
C ' 


9 ; 

V 


<n o 
c 

2r* *? SE 

|2 

Q f co — V' 

... •'-( Pj 

r©oQ‘un<ttut that ih* fusiotfian bo autho^taiirt to oxnond not, £o oxhoofl. 

' ' . : . 

4>X^r»*go this v,»Ar*h, 

-* % I sir II I 

1 $**ti*»ato that tha «xn*m€* of relaying th* fXnnr* ;tjj tig? whit- 

W *Q \ ‘ IS II 

sning roo*n>Rni?.j^ng ar.^ Ruttin-, »*oora,Tranptfo»' room an4 t^$ corridor 

* 

hotv?$*n ihs wotting roo*<j anrt coining rnnra shonXd not oxooort AitfOO.oo, 

v« 

anr; wonX«i rsaowwid that it ho undo T akon in iiw* to ho oattofactorn y 

c - * 

•—l 

conoX*>to<t on or hoforo ont.sjnbor X«t 3 X909. 


A 



Tni«p#otor,PnbJ.J <* RwJ T^ingo. 



i 
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COHMERCIALCABLES 



Th® Postal Tele 


Received at Main Office, 920 17 th Streep Ernest & Cranmer Building, Denver. (Telephones 4500, 4501). 

95vksvcn^nv31'«'gov t t 320p 


Q 

©" 


Washington,DC#June 24-5 
Custodian, 

4 

New ^int, Denver,Colo# 

Accept proposal Hinchman renton fire proofing .Co amount three 
hundred forty two dollars for repairing roof of sweeps cellar 
letter follows# 


C H Keep,Asst Secy# 


( 47777 ) 







“KONKERIT” 

COATING FOR • 

OUTSIDE. 




PRACTICAL 

application 


ESTABLISHED 1846 


I^SCIENCK BIDS DAMPNCM DEFUNCC*J 

V f if” 


For painting brick and | 
atono work to pm«m | 
mohture and stunt. 

Fur backing masonry I 
| to wt lathing and furring I 
For painting iron and I 
| metal work to prevent rust I 
, and for palming aiecuical I 
| work lo uevre Insulation. I 
For preserving timber | 

I from decay and dry rot 
A special kind of I 
, "R: I: Wis made for each | 
of th« various uses. 


I. 


rtT mTDtwkoof 


DAMP RESISTING PAINT 

TOCH BROS. NEW YORK. U1A. 


R: I: W: SPECIALTIES'. 

I Damp Realating Paint 
IlaauHting Paint* 


Compound* 

Marina Camant 
ftmoka Stack Paint 


i For painting Cars and 
Floating Equipments, also 
Brine and Condenser Pipes. 

DIRECTIONS. 

. Stir well before using.— 
—Before applying“RitW^ 
the surface must be dran 
and dry to Insure a con¬ 
tinuous even coal— 

—See that all parti are 
I thoroughly covered.— 

Toch Bros. 

I TECHNICAL PAINTS. 


ESTABLISHED 1848 


( 


Telephone, 568 Spring 

468-470-472 


West Broadway 


B«r*ua 

Pro*. Art Hwi Su. 


Cable cAddrus, ‘ aouuwtaooR" 

New York 


) 


“KONKERIT’ 

COATING FOR 

OUTSIDE. 


REPRESENTED BY 

C B Sheflkr, Pres. & Mgr. N. C. Fishkr, Scc’y & Treas. 

THE GARDEN CITY SAND CO. 

SUITE 1201-120S SECURITY BUILDING 

Fifth Avenue and Madison St. CHICAGO, ILL. 

TELEPHONE, MAIN 4827 


July 22nd, 1905. 


K 

•\ 


1 


N. Downer, 

Custodian, New Hint, .' ^ 

a 

Denver, Colorado. 

Dear Sir, 

vre -be- -to refer you to our letter of May 2nd, and to subsequent 
on &ence relative to waterproofing of your sweep room in the'New 

corresp 

Have you abandoned the project, or are you still open for 

r e will be glad to tajee the matter up with you if vou 


Mint 
ne go 


tiations? 

and await your reply, 


Wi6* US 


Respectfully yours, 

THE GARDEN CITY SARD CO 





I 





J 

E 


1 




















DENVER, NEW MINT 



IN RE PLY I NO. QUOTE UPPER INITIAL, 
RIGHT HAND CORNER. 


Inclosure 7757 


TREASURY DEPARTMENT 

WASHINGTON, July 22, 1905. 


The Custodian, 

U. S. Mint (New), 

Denver, Colorado. 

Sir: 

In connection with your letter of the 13th instant in rela- 
' tion to this matter, please find inclosed a copy of a letter 
•this day addressed to The Macneale & Urban Company in regard to 
the safe ordered from them for the building in your custody. 

Respectfully, 






S' 


tect. 



DfSVEB, HOT VliTS: 


IN RE PLYING, QUOTE UPPER INITIAL. 
RIGHT HAND CORNER. 


TREASURY DEPARTMENT 

WASHINGTON, J: I; ■ , 


Tho itaonoftle a Urban Conpany, 

Jmnilton, 

Ohio. 

Giro! 

Tnfornation has boon received from tho Custodian o? tho 
0 , <•., ;’int at ‘>onvor, Colorado, to the effect '“bat tho cafo or¬ 
dered froiA you for the A r, nay TTelgJi Toon hoc been delivered in cn 
unsatinfaotory condition: that is, tho exterior painting hao 
bcon baldly scarred in placets, tho boltTrork on tho doom dooo 
not onorato oatiefactorily, end tho hinc® tipo arc not fininhod 
in a firct-clean and 7r0rknr.nl ibo firmer. 

It io roquootod that you trill imodiatoly toko tho proper 
otopo to h«avo thlc safo conplotod an provided for In your arroe- 

nont. 

ponnoctfullyt 


(Signed) J. K. Taylor, 


supervising Architoct* 



DKNVER, HTE7T mint 


,H * WlYiNG.QUOTE UPPER INITIAL, 
WIGHT KANO COPNEP 




treasury department 


WASHINGTON , 


July 19, 1905. 


The Custodian, 

U. S. Mint (New), 


Denver, Colorado. 


Sir: 


Referring to your communication of the 12 th instant, trans¬ 
mitting bias for the laying of a new woo* floor in the Adjusting 
Room at the building in your custody, you are advised that the 
amounts are deemed to be far in excess of what a fair estimate 
of the cost of the work Justifies, aid before further action is 
taken you are requested to advise this Office as to whether 
there are such unusual conditions in connection with the laying 
of the floor, the price of the lumber, etc., as to cause the 
amounts of the bids to be as large as those furnished. 

Respectfully, 




Supervis 



‘oKTtect. 


jjpTv'nnj’T; 'srrw u ffK pp 



TREASURY DEPARTMENT 


OFFICE OF THE SECRETARY 


Washington July 15, 1905. 


IN REPLYING.QUOTE UPPER INTHA*., 
R GHT HAND CORNER 


Enclosure 4529. 




The Custodian, 

U.S.Mint (New), 

Denver, Colorado. 


Sir: 


Enclosed find copy of a Department letter this day addressed to 
The Hinchman-Renton Fire Proofing Company, of your city, accepting 
their proposal in the sum of eighteen hundred and eighty-six dollars 
($1,886.00), for relaying cement floors in the Whitening, Rolling 
and Cutting and Transfer rooms and the connecting corridor, at 
the "building in your custody, "based upon certain conditions, which 
are particularly called to your attention. 

You will he furnished with a copy of the contract when approved 
hy the Department, and you are requested to give the work your super¬ 
vision to see that it is executed strictly in accordance with the 
terms of the contract, and when the cement is delivered at the 
building, to see that it is in unbroken packages, with name of brand 
and maker stamped thereon, and you will then forward to the Super¬ 
vising Architect a two quart sample for test. 

When the work is nearing conpletion, advise the Supervising 
Architect to that effect, in order that an inspection may be ordered, 
and upon satisfactory completion of the work, you are authorized to 
qertify to voucher therefor, for payment from the appropriation 
•♦Repairs and Preservation of Public Buildings, 1906". 








raarVKR^ EEW MINT. July 15, 1905. Gusto. 


2 . 


In connection with the above work, and in view of the approval of 

the Department, the statements and recommendations contained in your 

letter of the 5th instant, you are authorized to incur liabilities in 

a sum not to exceed one hundred and twenty-five dollars ($125.oo), 

for the labor and material necessary and incident to adjusting the 

outlet boxes and electrical conduits, when laying the canent floors 

m the rooms herein above noted, and upon satisfactory delivery of 

the materials and perforates of the work, to forward vouchers for 

the expense, duly certified and receipted, in the usual manner, for 

payment from the appropriation "Repairs and Preservation of Public 
Buildings, 1906". 

Acknowledge the receipt of this letter. 

Respectfully, 


S. 

T, 







The HtaotaMR^ontoa Tiro Proofing Coinpnny, 

1815 Arepahoe street, 

Denver, Colorado* 

Biros 

In v-.uw of the pUbllo exigency require the ie^ediate 

porfora&noo of tlto vofk| and D^porti. i®i -41 roml, your proposal of 

tho 29th ultimo, addreosod to the Guotodian, How HLint, Denver, Colo¬ 
rado and transmitted by that official on the aa»e date, la hereby 
accepted, in the sum of eighteen hundred end eighty-elx dollars 
( 1 , 886 . 00 ), for relaying cement floors in the Whitening, Rolling 
and Catting and Transfer roans, end the aorridor adjacent to the 
rooms named end connecting the Coining and Molting rooms, in the 
building in etriot aooerdeiue with the specifications upon 

shioh your bid was based and suoh instructions ae may be given to 
you by the Custodian of the building or other representatives of the 
Cover meant detailed to examine and report upon the work* 

It is to be understood and agreed that this aoo^ptana© i- to 

be based upon the following conditional 

That you arc to execute a formal contract, with bond in the 

sum of fifteen hundred dollars <«*»«*>•#•), guarantee the faith- 
ful perfonaanoe of the work asbraoed in this aooqptanoe, a lorn for 
shiah sill be forwarded* This contract, with bond, aaiet be executed 
in etriot aooordanoe with the rules or in ted at the head of such form, 
and be returned to the Supervising Arohiteot of this Department at 








'J..& *LZS T* July 15, 19J5# Hino*atuWtan tor; iFire Proofing Co* 2 


once* You will note from tho ruins indicated that solvent Individual 
euro ties will be accepts la to the Deportment* 

fhai sail oontr-ot find bond will also ^usmntce the floors and 
e-raansion joints to be froc frcai creaks for a period cf throe yearn 
iron the ooapletion of tao won: arid ps.y*s«*it therefor* 

That the \?or§c in to be eonpletsd within thirty <?9) rorklng 
dayu from tuc data of approvr.l of sell contract and bond, of *hloh 
Z'QVL will bo advised by wira* 

That tho brand of oassnt to be unod is the ' "XotU* *ortlnnd f &» 
roposod by 7 Qra f jritli the underrrtandinj that the o^,c;it Is to ho 
dolivored it tho builiin? in unbroken oacakngiis, with the bnvil and 
oakers name plainly lanrked tuereon; t?rt3 to be rade of the material 
delivered, frerc soap!#? to b* forwarded by the Cuitoditua, to d tor- 
rjjine whether it is satisfactory to the Sttfiftrvi inj Architect* 

yjaat upon satisfactory co.*nl?tion of the wo?*fc # a* her dr- o^eoi- 
flel t payment will bo tend© from tho apavenriatieo and J r«oor- 

v ition of Poblio Bnildinss, l*Od*. 

Acknowledge the receipt of this 3 fitter. 


Reep eotfully* 



0 ** // 


s* 

T# 



'"‘the western union telegraph company. 

23,000 OFFICES IN AMErTca!^° CABLE^ERVICE TO ALL THE WORLD. 

niMsmtssion oraelivery of i]Dr«p«At«d RloHiiiMfon, lx>yond the amountot tolls paiu tin rt 

*r the message Is tiled with the Company for transmission. # .. A A t » -nnHitfona named above. 

This is an UNRtil’KATKD mkssagk, and is delivered by request of the sender, under the oondiUons naimxi 

ROBERT C. CLOWRY, President and Gen eral Manager. __ __ 

RECEIVED at 1114 to 1118 17th St., Denver, Colo. 


TELEPHONES MAIN 4444, 4445 AND 4446. 


137amtm 25 paid govt 

K Washington DC aug 5-1901 
Custodian flow Mint Denver, col. 

Notify Hinchman Renton Tireproofing Co their bond approved when 
will they commence work. 

Jas A* Wet mo re, Acting Chief Executive 

Officer 

3 209p 

MONEY TRANSFERRED BY TELEGRAPH. 


ALWAYS OPEN. 


CABLE OFFICE, 














DENVER, NEtf MINT 


IN repiying.quote upper initial, 
right hand corner. 

Incloaure 7060 


TREASURY DEPARTMENT 

WASHINGTON, August 12, 1905 


The Custodian, 

U. S• Mint (New), 

Denvor, Colorado. 

Sir: 

Referring to your communications of the 12th and 26th ul¬ 
timo, with proposals for laying a new floor in the Adjusting 
Room at the building in your custody, you are advised that the 
Office is in receipt of a communication from tho Director of the 
Mint in which the statement is made that he will not consider 
the supply of linoleum for the floor, and further, that it will 
not ho nocessary to oil the floor, as the same will be covered 
by a cheap carpet, which can bo burned after a sufficient length 
of tine to permit of its being impregnated with filings. 

It is also believed that loss expense will be involved in 
tho supply of a 7/8” thick floor, in lieu of 5/s", and as the 
bid submitted in your letter of the 28th ultimo, in the sum of 
*400.00, i3 not from one of the bidders who were in the original 
competition, it has been decided to reject the proposals trans¬ 
mitted, and to oocuro new competition. 

Tho specifioation for tho work, therefore, has been modi¬ 
fied, and throe copies of the same are herewith transmitted, and 
' J ' oU ai ° ro< luo8ted to secure three or more bid 3 for the performance 


ESKVER, HEW MINT, August 12, 1905, The Custodian_ 2. 

of the work in accordance therewith, the proposals to provide 
for the supply of either a 5/s" thick or a 7/e" thick floor at 
-hv option of the Office, and it being with the distinct under¬ 
standing that the floor is to be extra tight and smooth. 

In inviting the proposals, please have each bid accompanied 

Vy a ° ertlfied ohock ’ ih sum of 10 per cent, of the amount 
thereof, to guarantee the faithful performance of the work, 

and you will also return with the proposals'one of the specif!- 
cations which are forwarded herewith. 

Respectfully, 




treasury department 


5ESVER HINT (HEW) 



WASHINGTON July 26, 1905. 




IN REPLYING.QUOTE UPPER INITIAL. 
RIGHT HAND CORNER. 


The Custodian, 

Mint Building (New), 

Denver, Colorado* 


Sir:- 

Referring to contract with the Diebold Safe & Lock Company 



for deposit weigh clerk's vault door of the building in your custody, 

I have to advise you that the company has requested payment thorofor, 
and in order that a proper reply may bo made thereto I have to request 
from you a report thereon, showing whether or not the work has been 
properly installed and all defects therein remedied to your satisfac¬ 
tion; and as the work does not appear to have been completed within 
contract tine you are also requested to state the date on which it was 
practically completed, the causes for the delay, and whether or not the 
Government has sustained any loss on account thereof* 

Please give this matter your early attention* 


Respectfully, 


/Y/ Acti 


Acting Chief Executive Officer* 










dento. new mint 

p 



treasury department J 


Washington August 25,1905, 


IN REPLYING.QUOTE UPPER INITIAL, 
RIGHT HAND CORNER 


Custodian, 

U, S. Mint (new), 


Denver, Colorado. 

Sir: 


Deferring to your letter of the 16th instant, forwarding 
sample df " Iola Portland Cement” proposed to be used by the 
contract or & for relaying cement floors in the whitening, Polling, 
and Cutting and Transfer rooms, and the connecting corridor, in 
the building in your custody, you are advised that the sane is 
hereby approved for the work. 


Pespectfully, 




treasury department 


DENVER, NOT MINT 



,Kreplying.quote upper initial, 

right HAND CORNER. 

Inolosure 7318 



WASHINGTON, August 29, 1905. 


The Custodian, 
f- U. S. Mint (New), 

Denver, Colorado* 


Sir: 




There is transmitted herewith, copy of a report of June 
23d, last, submitted by Mr* A. A* Packard, Inspector of Public 
Buildings, in relation to the supply of a fireproof curtain, 
coal-hole covers, and floors in unfinished rooms in the building 
in your custody. 

There is also submitted, copy of a letter addrossed to the 
Office under date of the Sth instant by the Director of the Mint, 
to whom Mr* Packard’s report was referred, and in view o± the 


statements made therein it is not deemed necessary to supply the 
curtain, and no further action in this regard will be taken. 

You are requested to give consideration to the question of 
heating the well room, as suggested in the Director's letter, 
a ni to secure and forward bids for installing in this room a 
Pipe coil or radiator containing 60 square feet of rad 
surface; to he connected to nearest available steam flow and ro- 
hurn piping in plaoe; tho supply to the coil J - radi 
Provided with 1-1/4* radiator valve ana return P L i J 
thermostatic valve, both valves to ho of the same ' p!it 
those now in place . 






DENVER, NEW MINT, August 29, 1905, The Custodian - 


2 . 


✓ 

You will also note that no further action is necessary in 
connection with the supply of floors in the basement and in the 
strip annealing room in the attic, as these will be put in r 0 -- 
tion by the Mint Bureau in connection with certain machinery to 

be installed by it. 

Particular attention is called to the question of coal hole 
covers, and while it is noted that the Director objects to rais¬ 
ing the level of the coping around these holes by reason of 
trouble in the handling of teams, yet it is thought that the same 
can be made tight by raising the curb as suggested, out also 
sloping the same so that it will not absolutely interfere with 
the wheels, riding over the top, if necessary. If, however, it 
is your judgment that some other method can be adopted for mak¬ 
ing the covers tight, this should receive consideration, and pro¬ 
posals based upon the best method should be secured and submitted 

for the action of the Office. 

in this connection, and referring to Office letter of this 

aay> you will note that Mr. A. A. Packard, Inspector of Public 
Buildings, Will again be in your city within a few days in con¬ 
nection with the cement floors now being laid, and it is sug¬ 
gested that while he is present a conference with him in regard 
to the features noted in this letter may be of servic 

RfinT>ect> fully » 



.tect. 







n.B.MIHT, 


)^nvftr 9 no.Vo 0 Jun« 23 t .190ft # 
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COPY 

E.M.F. 


Washington, E. C., August 8, 1905. 

The Supervising Architect, 

Washington, D* C* 

Sir:- 

Referring to the report of Inspector Packard of your of.*, ice, 
in regard to the condition and changes sugested at the U. S. Mint 
building, Denver, Colorado, the correspondence being enclosed here¬ 
with, I have to say that the floors in basement and the floor of 
the Strip Annealing room, in the attic, were left in the present 
condition, not for lack of funds but for reasons given by this 
office, brought about by the fact that certain machines and pieces 
of apparatus were to be installed in the rooms in question and that 
this machinery had not been, in fact is not at this date fn.elj 
decided upon. As this floor work has been held back at the request 
of this office it was thought proper to install same out of the 
appropriation under control of this office. If the f_oors> 

installed at this time we would have to cut them so Mich that they 

__ .-ihipcq. for that reason we will agree to 
would be practically worthle-s, 

P^ace th^ floors in position at the time we are setting the machines 
that are going in the rooms in basement and in attic that are not 

now installed. 

In regard to the coal hole covers I would consider it advise- 
able to put all covers in a serviceable condition but would con 
sider it a mistake to raise the level of the coping aroun 


holes as the teams 


a vin-trA trouble in turning. 


- 2 #- 

The qu.estion of a curtain in the boiler room could be covered 

by the installation of a canvas fireproofed curtain; a metal cur- 

% 

tain would be clumsy and in the way# The doors opening into the 
engine room and into stair case, are tin covered and are built so 
they will close automatically, if they work properly; for that 
reason the doors in question ought to remain closed at all times# 
Cold and severe weather in a boiler room is a fine quality, when 
boilers are being operated# In this connection I might say that 
it has been called to my attention that the well room was so cold, 
during last winter, that the water froze in the well tank; it would 
be a good idea to install a line of pipe heating coils, attached 
to side walls of the well room, to prevent freezing of water and 
air tank, as well as cylinders of compresors; in fact the well 
room should be heated# 

Respectfully, 

(Signed) Geo# E. Roberts, 


Director of the Mint 


DENVER, NEW HINT 



IN REPLYING,QUOTE UPPER INITIAL. 
RIGHT HAND CORNER. 


TREASURY DEPARTMENT S 

WASHINGTON, August 29, 1905. 


The Custodian, 

U. S. Mint (New), 

Denver, Colorado. 

Sir: 

Referring to advices received from you, you are informed 
that Mr. A. A. Packard, Inspector of Public Buildings, in connec¬ 
tion with other duties has been directed to visit the building in 
your custody and make an examination of work performed under an 
agreement with The Hinchman-Renton Fireproofing Company. 

It is probable that Mr. Packard will be in Denver in three 
or four days after the receipt by you of this letter. 

Respectfully, 



tect. 



mint. 

TREASURY DEPARTMENT S 

Washington September 1,1905. 

IN replyino.quote upper initial, 

Right HAND CORNER 

c 

The Custodian, 

U. S. Mint (Mew), 

Denver, Colorado, 

Sir: 


DS2TVEK, NEW 



-our letter of the 18th ultimo, inclosing voucher for 
packing outer door of main storage vault in basement at the 
building in your custody, is received. This work was performed 
in accordance with Office letter addressed to you, under date 
of May 19th, last, in which you were authorized to forward 
vouchers in the sum of $5.00, payable from the appropriation 
for "Vaults, Safes and Locks for Public Buildings, 1905". 

The work was performed subsequent to June 30, 1905,'and 

falls as a charge against the same appropriation for the fiscal 
year, 1906. 


The voucher has been amended in this resoert „ 

respect, and proper 

entries made on the hooks of this Office anfl « v , 

ice » and a check for the 

amount will be forwarded, in your care. 


c Chief Executive Officer 



DENVER, NEV) MINT 



»NREPl*»NG, QUOTE UPPER »NlTlAw. 

RIGHT HAND CORNER. 

Inclosure 5522 


TREASURY DEPARTMENT 


WASHINGTON* Sept. 15* 1905. 


The Custodian, 

U. S. Mint (New), 

Denver, Colorado. 


Sir: 

Inclosed find copy of a report of the 11th instant, as the 
result of an examination of work under the agreement with the 
Hinchman-Renton Fireproofing Company for relaying cement floors 
in certain rooms and halls at the building in your custody, from 

note that the work, with the exception mentioned 

which you wiu 

e ^n has been entirely and satisfactorily completed. 

+1 _ e contractors have complied with the terms of their 

reement in regard to filling the joints with gilsonite, you 

+ to forward vouchers, duly certified and receipted, 

are requested 

for c onside ration and P a y ment ‘ 

Respectfully p 


<r 



Supervising Architect. 






n en tonbe r 11 1 h 5 1 905. 


p,npe^vi cln^ Architect* 

Tv'OfvRVt^y Department* 


Sir;- 

i n tionfornanc* wih ordo- In Department letter Jn.tt.tni ne? % 
<^t.e of August DPth, 1 Waited Denver,ro? nrado on ft«pt.en- 
V{r ct.h HTU\ nad* an inspection of the work under The Finahmn- 
D-ntoj; fireproofing Company 5 in .sun of $l*W>.oo 9 for relaying eenont 
. lT1 -nftain rooms and halls on the rir S t fioor of the Few 

■f'j r,orR \T* r » 

* • * 1 


Min* • 


, t t v,^ t.inrt of my visit the work had boon coripXcted, ex- 
. f^Un£; of the Joints with the hot gilsonite cement. 

ft f\ p T» * i* 9 * 

a workmanship unci general appearance of the floors are 
. n«faotory,and I understand the work has boon carrled nut 
accordance with the specifications and contract. The 

5,r> P r#T •’ ' 


•» _ 0 f the floors ha''* been raised about 1 - 1 / 3 ",and 1 hell eve 

\OVOi * 


w iii ho no more trouble cracks ov«r pines or* beams, 

h e 

^ * Envois h.'.vo been nicely adjusted at doorways and lower linos 
rn that i believe no inconvenience will be experienced in nsJn.r 
t,no room* as originally intended. 

^be vmrk or miin 5 the Joints with G U*onit« will probably 
>)« completed by the tine this report reaches Wash!n G ton,and J 
would therefore recommend the payment of vouchers when this 
filling has been satisfactorily completed. 
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DENVER, NEYf MINT 
Q 



TREASURY DEPARTMENT 


WASHINGTON, Sept. 18, 1905 


IN repiying.quot: upper initial, 
RIGHT HAND CORNER. 


The Custodian, 

U. S. Mint (New), 

Denver, Colorado. 

Sir: 

Referring to your communication of the 11th instant, report¬ 
ing a broken hinge on the right-hand side of the steel flap of 
the bridge in the vestibule of vault "G" in the building in your 
custody, which, it is stated, is due to a defective casting, you 
are advised that, in the opinion of the Office, the Contractors 

for the installation of the work are responsible for this condi- 

/ 

tion, and you should make demand upon them to repair the same 
without delay and without expense to the Government. It is not 
understood why they should demur to replacing a broken hinge due 
to a defective casting. 

In the event, however, that, after a reasonable time, the 
Contractors fail to respond to your demand, please have the hinge 
repaired at an expense not to exceed $5.00, and forward voucher 
for the work for consideration and payment by the Department from 
the appropriation involved. 


Respectfully, 




DENVER, HEW MINT 



IN REPLYING.QUOTE UPPER INITIAL, 
RIGHT HAND CORNER. 


treasury department 

WASHINGTON, Sept. 25, 


The Custodian, 

U. S. Mint (New), 


Denver, Colorado. 


Sir: 


Your communication of the 7th instant is hereby acknowl¬ 
edged, in which you intimate that it is your purpose to construct 
at the expense of the Mint Bureau, a partition in the Adjusters* 
Room on the second floor of the building in your custody, in- 
eluding the cutting of new doorways, etc., and you are advised 
that before any action of this kind is taken, full information 
in regard to your purpose should be submitted to this Office, 
and the permission of the Department secured, 

the II arS in — e<iiat ely a sketch cf 

in question, giving somewhat of the locaf 

tallS " ^ ParUti0n « is proposed to J ^ T 

- - - —*::rr;~r * ,h * —• 

any way affect the assignment of t ^ WUl in 

performed unless the matter i a v ldlng should be 

authority for the ohange ^ ^ t0 this Off ioe ^ 

I 17 ^ ^ partlt ion proper il ^ 3hOUld state 

the complete papers m to be ^stalled 

p p rs m ay . lea » oo that 


Presented, to the Director 

Sector of the Wn t 






2 . 


DENVER, NEW MINT, Sept. 25. 1905, Custodian 


for such expression of views as he may desire to make. 

Action on the proposals submitted by you for laying the 
floors in the room in question will be deferred until receipt 
of your reply to this letter. 


Respectfully, 









d ekjer,nkw hint. 



IN REPLYING,QUOTE UPPER INITIAL, 
RIGHT HANO CORNER. 


TREASURY DEPARTMENT 

WASHINGTON Sept, 89 ,1905 


Custodian, 

New Mint Building, 

Denver, Colorado. 

Sir: 

Referring to your letter of August 22d in which you 
state that certain work covered by the accepted proposal of 

J ° SePh A ‘ S6Ubert t0 cha ^ the level of the cement floor 

I" tile VaUH ^ the DeP08U Wel ^ h cl «k' S room in the building 
- vour custody, was found unnecessary, you are revested to “ 

any reason whv t h „ 106 f tnei ’ e ls 

7 thS a0CePtan ° e « not be revoked. 

Hespect fully, 


HM 


r 

if Acting Su ‘ ^- 

me ^J~ ~ UperVl3 ins Architect 




(Ed. 1-18-1904—200,000.) 


No. 1765. TREASURY DEPARTMENT 


POSTALTELEGRAPH 



COMMERCIAL CABLES 


CLARENCE H- MACKAY* PRESIDENT. 

V 



Washing t. on, R.C .Oct 2*05 


Custodian New Mint, 

Denver, Colo. 

No objection to construction of partition in adjusting room building 
your custody to create room for refinery melting expense to 
be borne by mint bureau, acceptance of modified adjusting room 
floor will follow in few days. 


J.K.Taylor , 

Supervising Architect. 


411p 


19888 













DENVER, NEW MINT 
Q 



TREASURY DEPARTMENT 

OFFICE OF THE SECRETARY 

WASHINGTON, Oct. 5, 1905. 






IN REPLYING, QUOTE UPPER INITIAL. 
RIGHT HAND CORNER. 



r 

Tho Custodian, 

U. S. Mint (New), 

Denver, Colorado. 

Sir: 

In view of the statements and recommendation contained in 
your letter of the 7th ultimo, the Departmental approval, and the 
public exigency which requires the immediate performance of the 
work, you are hereby authorized to accept the proposal of Mr. 

J. P. Wren, the lower of two received, in amount three hundred 
and twenty-five dollars ($325.00), for the supply in place com¬ 
plete of a new maple floor in the Adjusting Room in the building 
in your custody, with the understanding that 3/8” thick material 
is to be used in the "wrork, and the entire floor completed in 
a satisfactory manner, as provided for in the specification 
upon which the proposal was based, except, that said specifica- ' 
tion is modified to provide for the laying of the floor only in 
that portion of the Adjusting Room not partitioned off for the 
new Refinery Melting Room, an^ further, that the work is to be 
completed within thirty days from the 10th instant, as provided 
for in the original proposal of the bidder. 

In this connection, you are advised that tho proposals sub¬ 
mitted with your letter of August 29th, last, for laying the 
floor over the entire room, aro hereby rejected; but, the certi- 
fled check which accompanied Mr. Wren's original proposal, in 


2. 


DENVER, NEW MINT, Oct. 5, 1905, The Custodian 


the sum of §40.00, will he held to guarantee the satisfactory 
completion of the work embodied in this acceptance; the certified 
checks of tho other bidders, however, will be returned to them 
in a separate communication. 

Upon satisfactory completion of the work in accordance with 
this acceptance, please inform the Supervising Architect to that 
effect, and forward a voucher, in duplicate, duly certified and 
receipted, in accordance with this acceptance, for payment from 
the appropriation for "Repairs and Preservation of Public Build¬ 
ings, 1906." 


Respectfully 











TREASURY DEPARTMENT 


Denver,UK’" Mint. 



IN REPLYING.QUOTE UPPER INITIAL. 
RIGHT HAND CORNER. 


Custodian, 

New Mint Building, 

Denver,Colorado. 

Sir: 



WASHINGTON Oct.12,1905. 


Referring to your letter of the 2d instant,recommending 
ohat the acceptance of the proposal of Joseph A.Seubert ,in 
amount twenty-five dollars (§25.00) to change level of floor 
in vault in Weigh Cleric's room in the building in your custody 
be revoked(of which acceptance letter of April 18,1905 advised 
you),in accordance with the approval ,dated the llth instant, 
of tnis Department, you are requested to advise Mr.Seubert that 
tjie acceptance of his said proposal is revoked;and authority 
given you in letter of April 18,1905 to certify and issue 
vouchers therefor is revoked. 

Respectfully, 





















TREASURY DEPARTMENT 



IN REPLYING,QUOTE UPPER INITIAL, 
RIGHT HAND CORNER. 


Custodian, 

New Mint, 

Denver,Colorado. 

Sir: 


WASHINGTON 


CS. 


Oct.7,1905. 


You are requested to advise Mr.C.J.Reilly of the accept¬ 
ance oy this Department,under date of October 6,1905,of his 
P oposal,dated the 226. ultimo,the lower of two forwarded in 
your letter of the 25th ultimo, in amount ninety-seven dollars 
($97.00),to install a pipe coil in the well room of the 
building in your custody,in accordance with the terms of 
his proposal, and to your satisfaction, a public exigency re- 
quiring the immediate performance of the worh;and you are 
authorized to certify and issue vouchers therefor,after the 
completion of the work to your entire satisfaction, in the usual 
manner, and to forward same to this Department for payment, 

charged against the appropriation for •Mint Building, Denver, 
Colorado”. 

Please advise the other bidder of this action. 

Respectfully* 


4 

«TSS 






DENVER, NEW MINT 



IN REPLYING.QUOTE UPPER INITIAL. 
RIGHT HAND CORNER. 




TREASURY DEPARTMENT 

s 

WASHINGTON, NOV . 1, 1905. 


The Custodian, 

U. S. Mint (New), 

Denver, Colorado. 

Sir: 

''jour letter of the 12th ultimo is hereby acknowledged, in 
relation to replacing the concrete pillars in the sweeps cellar 
at the building in your custody with iron posts, and the matter 
has been forwarded to Mr. Richard Fourchy, Supervising Superin¬ 
tendent of Construction, with directions to visit the building 
and examine into the conditions. 

Mr. Fourchy’s visit will probably be made within a few days 
after the 10th instant, and upon receipt of his report with spec¬ 
ifications, etc., for the work, you will be further communicated 
with a3 to securing bids, etc. 

Respectfully, 









I 





























DENVER, NEW MINT 



TREASURY DEPARTMENT 


WASHINGTON, Nov. 9, 1905. 


IN REPLYING,QUOTE UPPER INITIAL, 
RIGHTHA^D CORNER. 


Inclosure 7585 


The Custodian, 

U* S. Mint (New), 

Denver, Colorado 

Sir: 


Inclosed find the certified check which accompanied the bid 
of The Colorado Roofing and Paving Company for laying a cement 
floor in the Whitening Room in the attic of the building in your 
custody* 

The proceeds of this check will be held to guarantee the 
satisfactory completion of the work, and in order that it may be 
properly collected, you are requested to make indorsement on the 
back as Superintendent, U* S. Mint: Payable to the order of the 
Treasurer of the United States, and in the future in receiving 
certified checks, see that the same are always payable to the 
Treasurer of the United States as noted. 

Please return the inclosed check without delay. 


Respectfully, 





Chief Executive Officer. 







DENVER> NEW MINT. 


treasury department 



OFFICE OF THE SECRETARY 


WASHINGTON, NOV. 9, 1905. ^/ 


IN REPLYING, QUOTE UPPER INITIAL, 
RI6HT HAND CORNER 



The Custodian, 

U. S. Mint (New), 


x 


Denver, Colorado * 


Sir: 


In view of the statements and recommendations contained in 
your letters of the 31st ultimo and 4th instant, the former ad¬ 
dressed to the Director of the Mint and the latter to the Super- 
vising Architect of this Department, and the public exigency which 
requires the immediate performance of the work, the proposal of 
The Colorado Roofing & Paving Company, the lowest of three sub¬ 
mitted by you, in the sum of three hundred and eighty-nine dol¬ 
lars and forty centB ($389.40), is hereby accepted for laying 
a cement floor and base in the Whitening Room in the attic of 
the building in your custody, which was formerly assigned as a 
Strip Annealing Room; the work to be performed in strict accord¬ 
ance with the specification upon which the proposal was based, 
and to be completed as soon as possible. 


The proceeds of the certified check which accompanied the 
bid above indicated will be held to guarantee the faithful per¬ 
formance of the work, and will be returned to the bidders when 
the work is completed, and the certified checks which accompan 
ied the unsuccessful proposals will he returned directly to 


such bidders. 


Upon satisfactory completion of the 


work, certify to a 




2 . 


DENVER, NEW MINT> Nov. 9, 


1905, The Custodian 


. thfiT . cfor m accordance with this acceptance, 
voucher in payment theref 

» «*• «*«"“*’ *" ”“ lpl ’ a ‘ 

^ W-* «■ “» M ' MP “” 

and Preservation of Public Buildings, 1906. 

Please accompany the voucher by a letter indicating that 
the wort is in accordance with the terms of the agreement, and to 
your satisfaction, and notify the successful bidders of the ten¬ 
or of this letter, securing from them a statement as to the time 


within which they will complete the work, which statement is to 
be transmitted by you to the Supervising Architect for record 

and file. 


Respectfully, 





THE COLORADO ROOFING AND PAVING COMPANY, 

Denver, Colo.,November 14,1905. 


The Custodian, 

II.S.Mint, City. 

Dear Sir:- 

In reference to laying the cement floor in the Mint 
Building as per our bid of October 30th, we wish to say that 
we will commence the work within twenty-four hours after we 
are notified by you that the same is ready,and will complete 

the same within ten days • 

Very truly yours, 

The Colorado Roofing & Paving Co. 
By G.W.Githens. 


Copy. 


\ 


Denver, Colo. ,ITovember 14th,1905. 


Frank M.Downer,Custodian, 

United States Mint,Denver, Colo. 

Dear Sir:- 

We propose to attach a three movement time lock to the 
Burglar Proof Vault In the Weigh Clerk's room at the Denver Mint 
similar to the time look furnished on the other five vaults,of 
the Diebold Safe & Lock Co. make, for the sura of $250.oo 

Also to attach an alarm gong similar to those on dif¬ 
ferent day gates in the several vaults,for the sura of $15.oo, all 

to be fully guaranteed to be in perfect working order when com- 
pleted. 


Respectfully Submitted: 

Diebold Safe & Lock Co., 

By Philip Garretson, 

General Western Agent. 


1 st. endorsement 
propositions as 


Respectfully recommend acceptance of both 
‘'eing necessary and reasonable. 


Denver,Colo.,li/i5i 05> (Signed) J.P.Bergin, 

2 nd endorsement. 


Respectfully referred to the 
oraraendatlon that the within 


Si 


Supervising Architect with the rec 
proposals be accepted. 


-"rank M.Downer, 

Custodian. 



DENVER, NEW MINT. 

• TT 



tHHwm own u*** »w T *t- 

H**T H»V0 CftftUA 


Treasury Department. 



Washington, October 18, 1905. 


, -v 

l 

Custodian, 

U. S. Mint (New), 

Denver, Colorado. 


Sir: 

By and with approval of the Department, under date of the 
17th instant, and, in view of the statement contained in you 
letter of the 4th instant, and the public exigency 

which requires the immediate delivery of the article or performance 
of the work^ you are hereby authorized to incur an expenditure of 
seventy-six dollars ($76.00), as per the proposal of The Dillon 
Iron Works Company, for raising iron doore of basement extension 

at the building in your custody. 

Upon satisfactory supply of the material and completion of 
the work, forward voucher therefor, duly certified and receipted 
-in the usual manner, - quoting thereon the date of Department ap¬ 
proval as above as the date of acceptance of proposal, - for pay¬ 
ment from the appropriation for "Repairs and Preservation of Pub- 

lie Buildings, 1906 ”. 




m*’ 



Inclosure 7105. 


TREASURY DEPARTMENT 


WASHINGTON IJoverober 18,1905. 


i N REPUTING, QUOTE UPPER INITIAL, 

RIGHT HANO CORNER. 


Custodian, 


U. S. Ifint (Hew), 
Denver, Colo. 


Sir: 


Referring to your communication of the 21st ultimo, there 
is inclosed herewith a copy of a letter of this date to the 


Dlebold .,efe & T ock Co., accepting their proposal in tho sum of 


£295.'': for a steel storage case for the refinery in the building 
in your custody. 

11 delivery is not made within the time indicated, please 

i 3 office to that effect. When the case is delivered 

& c&rei>u l examination of the same and report whether in your 

judgment it is in accordance with the agreement, and if it is, 

1DSUe a vou cher for the expense and forward it here for payment 

* rois the Expropriation for "Vaults, Sales & locks for Public 
-uildii£ St 190G." 


Respectfully 


o 




/ 




TREASURY DEPARTMENT 


OFFICE OF THE SECRETARY 


WASHINGTON : : 0 ^ teT 16,19 6. 


The Lietold ; afe & Look Co., 

Canton, Chio. 

lentlcn.en: 

In accordance with the approval of the 2e parts* nt, your pro¬ 
posal cf the £Otb ultimo was accepted by wire on the 17th instant 
in the sue of 0-96.03 to iurnish a Bteel storage case end deliver 
the sar.e in the refinery on the second floor of the . I int 


at Donver, Colo., as provided for by the specification; oaii hid 
being the lower of two received and the public exigency requij- 



ghe inside diceneions of the case are to be 64' high, IV 
wide and IV deep in the clear. Approximate weight 3630 1’cs. Tiaae 


for delivery 40 days from aete cf receipt of ord.r at the factory. 


end this tins is to operate from tbe 17th instant. 

It is desired that you will forward to the cilice o: tn» 



cf the buildiitj nsmod with instructions, upon se 
of the case, to issue a voucher for the expense, 
will be -ade fxois the appropriation for Vaults, 

ublic Buildings, 1906.** 


„aies 1 Looks for 


I 





Page L. 


U»VE.. I’IK?: 


:; 0 v. It, 1905. 51®bold 'Milo & lock Co. 


?he proposal ubove referred to vtua eubnitted by your Agent 
ut Denver to the Cuetodien ol the Hint building, end fomcd the 
subject ol you* ooronttnioation oi the IDth inotuit. 


He ope ct fully, 




Oer-ver, Colo., oct. 20th. 


1905 


Frank * • Lovnc"*, ^up$r intend exit, 

U.P. Mint Building, 

Denver, Colo. 

Dear Sir:- 

In accordance with your request we hsve prepared estimate 
on steel storage case and dccr, to be delivered and erected in the 
United states Tint Building, Denver, Cr'loredc, in the Refinery on the 
^et:.nd floor, and herewith submit the following proposition; 


/ 


One steel case with doer. 

/ 

Inside mee -ure of case, 7 feet high,6 fret wide x 6 feet deep. 
Case lining constructed cf Bessemer steel plete 1 / 4" thick 

secured at all corners with 2 x 2 x lA" Bessemer steel angles. J'ints 

of rii 7 ? a s em or steel battens* -^his 

es covered and secured by x ~ 

*** ‘0 be put together with countersunk rivets, flusynside ar.<y*»t 3 l<U 
This case lining to be provided with door 36- wide x 78- high. 


la 


the olear, constructed of lA* Bessemer 


steel with angie iron o.ilt 


| Franks |=owiser, Superintendent, 

/ U * ? * Mint ^UdiRg, 

Server, Colo. 

jrS 

pear Sir:- 


benT -- 01O.. not. «H h . l90s 


I 


In accordance with your rf 

or. steel storage caee and dcor t 6<,< prrv,re * eatlmate 

| State* Hint Building ?' *“ ‘* - 

1R8 ' ”er.ver, Colorado, l r ,v„ „ 

Second floor, and herewith submit the fcllorlr ‘ 0 " *"* 

c rcl lowing proposition; 

0nc steel case with doer. 

Inside measure of ceso 7 v* ^ ^ / 

. CC8e ’ 7 fcet hl ®».' f~* -Id. X i f„t rtecp . 

" Rlnc e, ’ R »' ;r »'«H 4 «f »♦«*«.«• steel plate 1/4. thlok 
secured at all corners with 2 y 2 y i /i» u 

x 2 x 14 Pesawner steel angles.Joints 

of Plates covered and secured by 3 ,lV Bearer steel battens. Thl. 

•ork to bo put together with countersunk rivets, flush Inside and .eutslda 

X - ™ S case llnlr *e to *>e provided with door 36" wide x 78 * high, 
lb the clear, constructed of 1 / 4 - Bessemer steel with angle Iron bolt 

tr ’"*’ " horizontal bolts and one up and one down bolt, cheoked with 

8 ncn-pickable, "onr tumbler, combination lock. 

Tha floor on the inside of the case is to be flush with the 
°P 0- he door sill and a suitable triangle shape fillet piece is to i y /// 
e f nished for a runway in order that trucks may be pullod into the 
8 ® * • 2 satisfnctory manner. 

" ,u o entire case inside eric outside to be painted onf coat of 
filler art-’ « 

3 ne coat finishing color. The finish snd complete design 
* ° to the_ fiunnrint-andLsnt of the ».«„ jmt «t server. ^ 

S ct> 







Qtory # 


Approximate weight 35^0 lbs. ^ ^ 

P-ice delivered anl set in place 5 ff?4 T .~ 
Time of delivery, 'rrty days from receipt of order at the 


Tespcftfcfnlly submitted, 

I>1 ebolii//^0^fe ft hock Co., 


HV v v v • 9 /t 

„ „. ir r Tn r U^LAyUJ^* 

(j&neraVfcstern Agtnt 















f 



; S?>i ti 30^0 ! 
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t • 






, *V r ft f ' 
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pEHVER MINT 


(NEW). 



lHRE p W .HG.QUOTE UPPER'N.mL, 

RIGHT HAND CORNER. 




TREASURY DEPARTMENT 

WASHINGTON November 20, 1905. 


Tho Custodian, 

Mint Building (New), 


Denver, Colorado. 


Sir:- 




^ z 


The Secretary of the Treasury, on the 18th instant, havin, 
waived the provision in contract dated December 6, 1904, with the 
Diebold Safe and Lock Company, stipulating the per diem amount of liq¬ 
uidated damages for delay in completion of steel vestibule, etc, for 

• n Clerk's room in the building in your custody, 

vault in Deposit *%eign uisric 

/»rtv+lfv and issue a voucher in 
you are hereby directed to prepare, certify a 

favor of the company for $ 2 , 179 . 25 , the full amount of the contract an 
proposal accepted in addition thereto. The voucher, after it has ^ 

by th. ■““ la b « *° *“ 7' r Zv.r 

, »i 0n f0 r "Mint Building, Denver, 
payment, charged against the appropriation 

Colorado." should be quoted 

+ r»f the account* 

The following is a statemen 

^terally upon the face of the vouch0r $ 2 , 090.00 

Contract dated For steel vestibule, etc., giilL. 

“ e<! " 6, 1904. .. 42,179.25 

Pr 0posal accepted March 30, 1905,•••' . 

toount due. 

Reepoctfulli, 


it 


H 




cttoi / */- 

Offi° or * 





TREASURY DEPARTMENT 



„RtPtflNO.«U° T * upper INITIAL. 

RtGHTHAND CORNER. 

fOH'/AZ-DIKG. 

Sap 


The Custodian, 

U. S. Mint, 

Denver, Colorado. 

Sir: 

There has this day been forwarded a set of plans showing 
the assignment of space for the building in your custody,with 
the request that you indicate thereon any variations which have 
occurred therein since occupation,and upon >- lc.c^ip 
plans as amended,a corrected set of prints will he prepared 

and forwarded for the files of your office. 

Respectfully, 



forwarding • 


treasury 0 EPARTMENT j 

62 / 

Washington December 19,1905. 


Custodian, 

U. S. Mint (New), 

Denver, Colorado. 


ir; 


There are forwarded to you this day under separate cover 
lve (12) copies of specification, together with four (4) prints 
drawing No.F-292-A, for alterations and repairs in the Dry 
eps Poem at the building in your custody, prepared fran report 
■ed the 17th ultimo made by the representative Ox this Oxx.ce 
3 visited the building, and you are authorized invite y 
"cular letter competitive proposals for the performance of 

5 work. 


Fix 


1 nnpn all received in the 
x a date for opening proposals, 1 

• .f bidders ,ho my » in " J t ,,d 

'*** them here with your recommendation- - ^ 

^Posited with bids must be forwarded a s obeckSl 

!«• “<* “ *” y “uTo«pn»“ 

1<m must be made of that fac • of checks 

‘“Action is required, so that prop® 1 " re 


Pespectfull: ; > 






/ 


!&P el 




DENVER MINT (MEM) 



IN REPIYING.QUOTE UPPER INITIAL, 
RIGHT HANO CORNER 


treasury department 


Washington December 27,1905 


Custodian, 

Mint Building, 

Denver, Colo. 

Sir:- 

I have to acknowledge the receipt of your letter of the 
13th in3tant ’ en ° l02inK voucher ^ favor of C. J. Reilly, in 
C9 ' , '°°’ f ° r inSLalling he ^ting coil i„ the building i n 

r ~ - M "** a -•«*. * 

:~.r:r i * a - iw ~ *—- - - 

on the appropriation for said 
clerical inadvertence, will not *’ 

« on ce; but a deficient * the 

“^ed to congress, with the *een 3U h- 

“ U th » u sht that a check i n PPr ° Tal ° f th ® Seor etary, 
f ° r — to you before very ^ * *“ «U be 

Re3pectfuiiy i 



s f 


' '' (>->> 


Acting chief Executi 




Te Offi cer 


II) 








DENVER, NEW MINT 



inrepiying.quote upper initial, 

RIGHT HAND CORNER. 

FORWARDING. 

pap 


TRtASURY DEPARTMENT 

WASHINGTON , Jan. 3, 1906? 


The Custodian, 

U. S. Mint (New), 

Denver, Colorado. 

Sir: 


There has been transmitted to you, under separate cover, 
a new set of assignment plans for the building in your custody, 
which are to take the place of those now in your possession; 
the new plans showing the changes recently made in rooms under 
authority from the Department. 

Respectfully, 




/ 



deever hew oh? 



INREPLYING.QUOTE UPPER INITIAL. 
RIGHT HAND CORNER. 


7128. 


treasury department 

Washington December 7,1905. 


Custodian, 

U. S. mint, 

Denver, Colo. 


Sir: 


in connection with letter addressed to you on the 21st ultimo 


please find inclosed herewith a copy of a commumcation of -he 
ggth ultimo to the Diebold Safe & loch Co., approving a supple¬ 
mentary drawing submitted hy them of the storage case ordered for 
the building in your custody. There is also inclosed a copy of 
the drawing. On the £7th ultimo the Company stated that they 
had changed their shop drawings making the depth specified to be 
clear of the bolt work. They also stated that their Eo. 4 Iron 
Case "Eagle” combination lock, with straight spindle, is to be 

used . 


Re spe ctfully, 


/ 



Supervising Architect. 






TREASURY DEPARTMENT 


WASHINGTON 


Sovoaber 25,1905 


,HREPLYING.QUOTE UPPER INITIAL. 
RIGHT HAND CORNER. 


:hc l/iobold r.aia S; Lock Cc., 

.tinton, Ohio. 

Oentlenjon: 

Your oomr.unlent ion ci tho I'M instant ie received in relation 
to the storage oaae ordered frcE you lor the J»lnt at Denver, ~olo., 
end I thank you for calling attention to the discrepancy in re¬ 
gard to meaBuremoHte. It i*> noted, however, that the epcoiflo&fcion 
end letter of acceptance indioat c. that the dinenoiona arc to bo 
clear indie. ghc «»ord clear me&no that the depth la to Ve olatr 
of the bolt v/ork, instead of between the body plaUo as shown on 
Ujo oupplesw nt ary print submit ted. ?. ith thin inodii ioation, the 
ing will be satisfactory. 

our attention is called to the fact that you have failed to 

$. . . 

t (< this office of the nee© ancl nftPb(u* of cositliuti .ioji ..oo^c «/C 

be daed or. the caoa, an requested In Department letter of the itth 


inu, ;ant. 


noopootfully • 


(Signed) J. K. Taylor 


upervining j.rchiteot. 



TREASURY DEPARTMENT 


DENVER NEW MINT 



f\ Inclosure 7111, 


IN REPLYING.QUOTE UPPER INITIAL. 
RIGHT HAND CORNER. 


Washington November 21,1905. 


Custodian, 

U. S. Mint, 

Denver, Colo. 

Sir: 

In connection with letter addressed to you on the 16th inst 
ant in relation to this matter, please find inclosed copy of a 
letter of this date to the Diebold Safe & lock Co., at Canton, 
Ohio, regarding the drawing submitted for the storage case 
ordered for the building in your custody, a copy 0 f the draw¬ 
ing is also inclosed herewith. 

Respectfully, 



vj- 


Supervising Arohite 


ct 


TREASURY DEPARTMENT 



N REPLYING.QUOTE UPPER 'NIT1AL. 
RIGHT HAND CORNER. 


Washington jjoveipber 21,1905. 


The liebold Cafe cv look Co.* 

Ctanton, fcio. 

Gentlemen: 

The receipt. <La acknowledge cl of your cocminiofit ion of the 16th 
instent eubcltting print© of the ..Teel storage case ordered from 
you for the Tint building at Dsnver, Colo. 

Drawing !to. 74£5 illustrateo the work as it is specified, 
except that the angles and battens are not believed to he of suf¬ 
ficient else to give the nectary stiillness. These angles should 
be at leaet £ x Z/ x 1/4* and the battens should hav# a V yidth of 
at leeat 6*. 

Keepeetfully, 

(Signed ) .7. k. Taylor. 

Cttper vising Architect, 








TREASURY DEPARTMENT 



IN REPLYING,QUOTE JPPER INITIAL, 
RIGHT HAND CORNER. 

fat? 


Washington January 18,1906. 



The Custodian, 

U.S. Mint Building, 

Denver,Colorado. 

Sir: 


Replying to your letter of the 9th instant Request¬ 
ing duplicate prints of drawings Nos.l to 37,inclusive 
for the superstructure and terra cotta partitions of the 
"building in your custody,you are advised that no prints 
of said drawings are available,and the original tracings 
are in such condition that reproductions cannot be made 

therefrom. h is regretted that your request cannot be 
complied with. 

Re spectfully, 


Supervising Architect. 


B. 





TREASURY DEPARTMENT 



DENVER. NEW UIHT 


WASHINGTON, Jan. 19, 1906 


The Custodian 


U. S. Mint (New) 


Denver, Colorado 


Sir: 


Referring to your communication of the 15th instant, trans¬ 
mitting proposals for alterations in the swoops room at the 
building in your custody, you are advised that Mr. J. C. Plant, 
Chief Computer of this Office, will be in your city in the near 
future, and will make the matter the subject of an examination 
and report. 

Action upon the bids and upon the recommendation contained 

ln y ou T letter will be withheld, therefore, pending the receipt 
of this report. 


Respectfully 







TREASURY DEPARTMENT 

Washington yebruary 11,1906. 


INREPLYING.QUOTE upper initial, 
RIGHT HAND CORNER. 


Custodian, 


U. S. Mint, 

Denver, Colo, 

Sir: 

Your cornmunicetion of the 6th instant has been received at 
this office by reference from the Director of the Mint, in which, 
you request a fire proof safe for the office of the Mel ter and 
Refiner in the building in your custody. 

It is not the practice of this office to furnish the so-called 
light wall fire proof safe. The least thickness that will be per¬ 
mitted in a safe of this character is a 6" wall, and such protec¬ 
tion as this would seem not to be necessary in a building of fire¬ 
proof construction. 

A shell safe as described in the inclosed specification it 
is believed will furnish ample iire protection for use in a build¬ 
ing such as that in y° ur oae tody, and the specification is submit¬ 
ted to you for your approval or any comments. Please return the 

ir-closure with your reply, and state also the iloor and number of 
room i* 1 which the sale is to be delivered. 

Respectfully s 




DENVER, NEV< MINT 


TREASURY DEPARTMENT 


WASHINGTON, Feb. 14, L9C6. 


IN REPLY INO,QUOTE UPPER INITIAL. 
RIGHT HAND CORNER. 


Inclosure 6663 

The Custodian, 

U. S. Mint (New), 

Denver, Colorado. 

Sir: 

Referring to your communication of the 15th ultimo, for¬ 
warding bids for alterations in the sweeps cellar at. the building 
in your custody, you are advised that the Office is in receipt of 
a report of the 13th instant from Mr. J. C. Plant, Chief Computer, 
which suggests certain other work in lieu of the alterations, and 
ir view of this the bids which accompanied your letter are to be 

rejected by you. 

The certified checks which accompanied the bids are here- 
j th transmitted, to be returned by you to the bidders, viz.: 

The Hinchman-Renton Fireproofing Company, in the sum of $110.00; 
Stocker & Eraser, in tho sum of $114.50; The Morrison Contract- 

J 

ing and Uanufacturing Company, in the sum of $170.00; and The Flint- 
Ijomax Electric and Manufacturing Company, in amount $231.50. 

The report of Mr. Plant, above indicated, will receive 
consideration, the result of which you will be further advised. 


Respectfully, 


Supervising Architect. 







;IS CUSAKS TO CU3TODIAHS. 



„,MW.tlHO.QUOTtUPPtRmiTlAl.. 

RI6KTHAND CORNER. 


treasury department 


WASHINGTON u> 1906. 



Custodian, 

tj. s. — 

Sir: 

Please report immediately whether there are public 
telephone pay stations in the building in your custody, 
. y. ow many, where they are located, and by what 

II SO , 11 

authority they are permitted in the building. 

Respectfully, 




-eA~. 






STEEL PENS—CONTRACT FOR CURRENT FISCAL YEAR. 


1909. 

Department Circular No. 47. 
Division of Printing and Stationery. 


Treasury Department, 

OFFICE OF THE SECRETARY, 

Washington, September 18, 1909. 


To officers and employees of the Treasury Department and others concerned: 

The United States Government steel-pen contract for the current fiscal year having been 
awarded to the Miller Bros. Cutlery Co., of Meriden, Conn., on what are known to the trade as the 
“Miller Bros.” pens, these pens will be used during the year in the entire Treasury service to the 
exclusion of other makes. The list of Miller Bros, pens embraces points corresponding closely with 
those of other leading makes now used throughout the service. In order, therefore, that officers of 
the service, when ordering pens, may be enabled to properly designate on requisitions the kinds of 
points desired, the following table is published for their information: 

CORRESPONDING POINTS. 


Miller Bros. 

Esterbrook. 

Hunt. 

Eagle. 

Gillott. 

Spencerian. 

04. 


312 

75 

110 

1071 


030. 


130 

47 

2 

W 

084. 

..-.do_ 

048 

97 



1. 


14 

57 

40 

1044 


4. 

5TP.... 

.do. 

313 

477 

38 

110 

1043 

1032 

908 

28 

19. 


2 

96 

_ __ _ 


20.. 


656 

42 


1070 

1008 


23. 

.do . 

239 

62 



28. 


128 

21 

65 

95 



74. 


442 


604 

1083 

1 

80. 


182 



87. 

101 


048 

135 

314 

97 

54 

450 

878 

40 

103. 


. 


333. 


333 

55 

56 


. 

^ * • • » • • 

444. 


444 


303 

404 



v>- 


JAMES B. REYNOLDS, 

Acting Secretary. 



































































